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RAILWAYS. 


The names of parties awarded contracts are 
printed in capital letters. 


awarded contract 


& WADLEY, from La 


CANADIAN PACIFIC 
iilton and Grimsby. 


, with extensive im- 


truction work on this road 


LACKAWANNA & WEST- 


proposed cut-off, to be built 


Stanhope-Netcong 


A report from Mankato, Minn., 


& ORIENT.—We 


Okla., a distance of 322 miles. On this sec- 


tion the line is completed and in operation 
between Wichita, Kan., and Oakwood, Okla., 
15 miles, and track laying is proceeding 


south of that point, at El Dorado, Kan., Cus- 
ter City and Clinton, Okla. From Lone Wolf, 


Okla., to Topolobampo, Mex,, 1,224 miles, the 
work is under contract to the INTERNA- 
TIONAL CONSTRUCTION CO. Grading is 
practically completed from Lone Wolf to San 


Angelo, Tex 2 miles; from Chihuahua, 
east, SS miles; from Minaca, west, 65 miles; 
and from Topolobampo, east, 85 miles. On 
this section the line is completed and in 
from Sweetwater to Knox City, 
Tex., 76 miles; from Chihuahua, east, 7 
mile from Minaca, west, 50 miles; and from 
Topolobampo, east, 72 miles, and track-lay- 
ing is proceeding on each of these four sec- 


operation 


tions Between Chihuahua and Minaca, a 
distance of 125 miles, the line will operate 
over the tracks of the Chihuahua & Pacific 
t. R. The Kansas City Outer Belt & Elec- 


tric Railroad, a double-track line, seven miles 
in length, is now under construction, and will 
furnish terminal facilities for Kansas City, 
Mexico & Orient Ry. in Kansas City. M. P. 
Paret, M. Am. Soc. C. E., is Ch. Engr.; and 
Colpitts, M. Am. Soc. C. E., is Asst. 
Ch. Engr., at Kansas City, Mo. 


MIDLAND CENTRAL.—Lyman Waterman, 


Gen. Megr., O'Neill, Neb., under date-of Feb. 
4, writes us that ‘‘the surveys are all com- 
pleted for the proposed 131 miles of line 


which this company will build, 
the right-of-way is bought 
taken up within 30 days We have not made 
any definite arrangement except that the 
promoters of the concern will put in $250,000 


and most of 
and will be all 


and will bond for the balance of the money 
for building the road. This is a meritorious 
proposition, passing through, as it does, one 
of the most extensive stock and grain coun- 
trie in the west, there being no railroad on 
either side of this line within 20 to 30 miles, 
except where we cross the Chicago & North- 
western. We will construct from Spalding, 
Greeley County, Neb., to Springview. county 
seat of Keya Paha County, Neb. The road 
will pass through 15 new town sites, which 


are already bought. The company will com- 
mence construction about April Ist, and will 
be ready for bids March Ist.’’ E. L. Myers, 
Newport, Neb., is Pres.; and Leslie G. Hicks, 
Omaha, Neb., is Ch, Engr. 

MONARCH COAL & COKE CO.—It is re- 
ported that the Monarch Coal & Coke Co., 
Cc. Caldwell, Pres., Bristol, Va.-Tenn., 
wants prices on new and relaying rails. 

NEVADA NORTHERN.—This company is 
building a railroad 148 miles long, 
Cobre south to Ely, Nev., of which 70 miles 
have been graded. The UTAH CONSTRUC- 
TION CO., of Ogden, Utah, has the contract. 
Grading is in progress on the remaining 78 


miles Judell, Ch. Engr., Cobre, Nev.; 
James Phillips, Jr., Vice-Pres.; George D. 
teals, Secy., and H, G. Toll, Gen. Freight and 


Passenger Agent, all with headquarters at 79 
Nevada Block, San Francisco, Cal, 
NORFOLK & WESTERN.—We are officially 
advised that the following contracts have 
been let for new track work and extensions 


near Lynchburg, Va.: M. P. QUINN, 613 
Fidelity Bldg., Philadelphia, Pa., N. M. P. 
225.6 to 220.3; MORAN PHELAN CON- 


STRUCTION CO., 312 Keystone Blidg., Pitts- 
burg, Pa., B. M. P. 229.3 to 232.7; VAUGHAN 
CONSTRUCTION CO., INC., Roanoke, Va., 
N. M. P. 2382.7 to 287.6; JAMES F. McCABE 


CO., 519 Equitable Bldg., Baltimore, Md.. N. 
{. P. 237.6 to 240.8; THE E. G. NAVE 
BROS. CO., Portsmouth, O., N. M. P. 224.5 


to 225.6: MOORMAN BROS. CO., Lynchburg, 
Va., N. M. P. 417.5 to 422. C. 8S. Churchill 
is Ch. Engr. of N. & W., at Roanoke, Va. 

NORTH CAROLINA.—Acme Lumber Co., 
Mariboro, S. C., is in the market for three 
to six miles 30-lb. steel rails, f. o. b. Atlantic 
Coast Line Railroad. 

TEXAS CENTRAL.—We 
formed that a 42-mile extension will be built 
from Stamford, Tex., to a town which has 
not been named. Survey is made and right- 
of-way obtained. Capital for construction is 
secured. Contract for grading has been let to 
J. A. OWENS, of Galveston, Tex., who has 
commenced work As there are no bridges of 
importance, no contracts will be let for this 
work, and the company will lay its own rails. 
Cc. H. Sharman is Ch. Engr., at Stamford. C. 
Hamilton is Gen. Mgr., at Waco, Tex. The 
Texas Central Ry. Co. has filed an amend- 
ment to its charter providing for certain ex- 
tensions and branches of the line, the ulti- 
mate destination being New Mexico. 

TEXAS, NEW MEXICO & PACIFIC.—M. J. 


are officially in- 


Healy, Gen. Mer., McKinney, Tex., states 
that this company has let contract to the 
ROCK ISLAND CONSTRUCTION CO., of 
Chicago, for 375 miles of line from Mc- 
Kinney, Tex., to the New Mexico line. Con- 
struction is to begin early this month. Com- 
pany desires to hear from contractors who 
will take a subcontract or part of the line. 
The company will build about 560 miles in 
Texas and New Mexico The other officers 
of the company are Jesse Shain, Pres.: J. P 
Crouch, Vice-Pres.: J. L. White, Secy. and 


Trees. d. 
Kinney, Tex. 

TEMISKAMING & NORTHERN ONTARIO. 

Cecil B. Smith, Chn. of the & N. O 
Ry. Comn., writes us, in regard to the con- 
struction of the Canadian National Trans- 
continental Rvy., that, ‘‘during the past three 
years, the Ontario Provincial Government, 


Doggett, Gen. Attorney, Mc- 


through a commission, has been building a 
railway northward toward James Bay, which 
will incidentally lessen the difficulties and 


expense of constructing the National Trans- 
continental Ry. This provincial railway, com- 
men xy at North Bay (thus forming a junc- 
tion with both the Grand Trunk and Can- 
adian Pacific Rys.) passes, via the Temagami 
Forest Reserve, through the silver Cobalt 
mining region to the northern end of Lake 
Temiskaming. This portion, 113 miles long, 
is in first-class operating condition, but, being 
designed originally as a colonization road, 
has 1 grades and 6° curves as maximums. 
ilthough laid with S80-Ib. rails. North of 
Lake Temiskaming, another 100 miles is 
nearly completed, with ™ of 1% grades and 
4° curves. Track is laid for 45 miles, and 


from* 


early next summer the track will be com- 
pleted and reach the junction of the Black 
and Abittibi Rivers, within 35 or 40 miles 
of the most northerly location lines of the 


Transcontinental Ry., and in the vicinity of 
its line, which will pass south of Lake 
Abittibi By next fall a connection can be 


made with the Transcontinental Ry., in time 
to enable this proposed trunk line company 
commence its construction operations not 
only from Quebec and Winnipeg, but also 


from a central point, which will practically 
cut in two the difficulties and time necessary 
for the construction of the Transcontinental 
Ry.”’ The Grand Trunk Pacific Ry. Co. will 
build the portion of this great line from 
Winnipeg, Man., to the Pacific. 
WISCONSIN 


RAPID TRANSIT.—We are 
officially advised that bids will be received 
until March 15th by the Milwaukee Engi- 


neering Co., 50 Hathaway Bldg., Milwaukee, 
Wis., for construction of this railway. The 
motive power is to be either steam or elec- 
tricity. The line will extend from Fond du 
Lac to West Bend, Jackson, Cedarburg, Port 


Washington and Milwaukee, 72 miles. Chas. 
DD. Smith is Pres., at Fond du Lac. All sur- 
veys are made and right-of-way is pur- 


chased. 


ELECTRIC RAILWAYS. 

The names of partics awarded contracts are 
printed in capital letters. 
NORWAY, ME.—We officially in- 
fermed by William G. Rand, Gen. Mgr. of 
Norway & Western R. R. Co., 219 Tremont 


Bidg.. Boston, Mass., that the company is 
now making contracts for material and that 
contract for general construction probably 


will be let before Feb. 20. The line is to 
be 22 miles long, from Norway to Waterford, 
Albany and Stoneham. 13 miles of subgrade 
are completed and work will be resumed 
when weather conditions permit Surveys 
are completed and right-of-way all approved 
and arranged for, as well as capital for 
building. Motive power will be gasoline mo- 
tors and steam. Noted last week. 

BOSTON, MASS.—The Boston Elevated Ry. 
Co. has awarded contract for new electrical 
equipment to the GENERAL ELECTRIC 
CO., of Schenectady, N. Y. 

PLYMOUTH, MASS.—George E. Morgan, 
Ch. Engr. of the Plymouth, Carver & Ware- 
ham St. Ry. Co., Hanover, Mass., informs 
us that general contract for grading, track 
and overhead work is let. Company is in 
the market for 13,000 ties and good second- 
hand equipment. The line will be built from 
Plymouth to Carver and Wareham, 16 miles. 
T. T. Vaughan, Carver, Mass., is Pres. 

NORWICH, CONN.—The Norwich & West- 
erly St. Ry. Co. has awarded contract for 
electrical equipment to the WESTINGHOUSE 


ELECTRIC & MFG. CO., of Pittsburg, Pa. 
Noted last week. 
GENEVA, N. Y.—S. W. Hayes, Pres. of 


the Hayes Track Appliance Co., Geneva, N. 


Y., and Gen. Mgr. and Ch. Engr., of the 
Geneva, Phelps & Newark R. R., informs 
us that the State Railroad Commission will 


give a hearing on Feb. 14, at Geneva, on 
application of this company to build its pro- 
posed electric railroad. Surveys are com- 


pleted 

BUFFALO, N. Y.—We are officially ad- 
vised that surveys are now being made for 
14-mile double-track extension to the Inter- 
national Railway. The company will do all 
grading and track work. There will be 
needed three bridges, rails, ties, poles, etc. 
The repair shop of this company is also un- 
dergoing reconstruction and company will 
require steel rolling doors, cranes, electric 


hoists, transfer tables, ete. T. W. Wilson is 
Gen. Mgr. and Henry Pumfrey is Ch. Engr., 
806 Ellicott Sq., Buffalo, N. Y. 


BROOKLYN, N. Y.—At the first public 
meeting of Borough President Bird S. Coler’s 
Advisory Council, held in the County court- 


house, Brooklyn, on Feb. 6, President Coler 
advocated the establishment of a municipal 
trolley line between Manhattan Borough and 
East New York by building a line in Liv- 
ingston St., as soon as the work of widening 
that street is finished. He also recommend- 
ed city tracks on the surface of Atlantic 
Ave. over the subway and under elevated 


tracks of the Long Island R. R. 

POUGHKEEPSIE, N. Y.—The entire power 
plant and rolling stock of the Poughkeepsie 
City & Wappingers Falls Electric Ry. Co. 
were destroyed by fire on Feb. 11. Press 
reports place the loss at $500,000, insured 
for 75% of value. J. W. Hinkley, Jr., is 
Pres. and Gen. Mar. 

SEELEYVILLE, PA.—We are officially in- 
formed that contract for building the Hones- 
dale & Hawley Ry. Co.'s line has_ been 
awarded to the W. A. HELLER CONSTRUC- 
TION CO. and that contracts for material 
will be let within 30 days. The railway will 
be eleven miles long, extending from Seeley- 


ville to Honesdale, Tracyville, Indian Or- 
chard, White Mills and Hawley. E. B. Har- 
denburgh is Pres. and J. H. Donner is Ch. 


Engr., at Honesdale, Pa. Preliminary work 
is completed and location survey under way. 
STAUNTON, VA.—We are officially in- 
formed by J. Frank Clemmer, Pres. of the 


Virginia Valley Traction Co. that capital 
has been subscribed for building the line 
from Staunton to Arborhill, Middlebrook, 
Moffatts Creek, Brownsburg, etc., 27 to 36 
miles. It is planned to begin construction 
about April 1 Contracts have not been 
awarded yet. Preliminary survey is made 


and right-of-way procured. Company de- 
sires to correspond with firms manufac- 
turing gasoline motors. The motive power 
for this railway is to be gasoline. Mr. 
Clemmer may be addressed at Middlebrook, 
Va 

MORGANTOWN, W. VA. — The common 


has 
for by the 
t. R. Co 


granted the franchise applied 
Morgantown & Dunkard Valley 
which proposes to operate a trol- 
ley line between Morgantown and Manning- 
ton, a distance of 40 miles. The Dunkard 
Valley Co. has appfed to the courts for an 
election on the question of issuing bonds for 
the construction of a new bridge across the 
Monongahela River. This railroad company 


has already secured 95% of the right-of-way 
Morgantown and Mannington. 


between 


of the Memphis st 


just closed a contra 
visés us that THOM 


been acquired as far 


hi 
own as the Columbu 
y. 


passed by the city coun 


to the downtown elevated 


vated structure with third rail 


line, known as the Ravenswood + 


franchise recently, 
railway line in Hutchinson 


pleted they are going to cor 


tracts by the last of this mont 
Valley & Western 


grading and bridging work 
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AND POWER PLANTS. 


awarded contracts are 
in capital letters. 
vr.—Board of Aldermen 

eo OO for the extension of 


niant. Frank O. Sinclair is 


VT.—The Bradford Electric 
yntemplating the extension 

everal neighboring villages. 
terested. 

CONN.—Bids are asked un- 
i. for furnishing and main- 

»os and lighting the streets 

vas or gasoline for a period 
n April 1, 1906. W. T. 
Clik. (Advertised, Engi- 


\. Y¥.—Bids are asked by C 
Villiam St., New York, Pres. 
\ noon, Feb. 24, for new 
setting old dynamo, exten- 
rd, ete., at New York Train- 
Girls, Hudson, N. Y. (Adver- 
ng News.) 
Borough council has 
ract to the HUNTINGDON 
eht the streets with 2.000) 
the rate of $41.55 per light 
ginning July 1, 1906. 
PpA.—City has granted a fran- 
south Side Electric Mfg. Co. to 
to the South Side. Edward 
Dir. Pub. Works. 
LLE, MD.—E. W. Maloney, of 
Pa is interested in a power 
ye the Tuckahoe River near 
ric power and light purposes. 
ed to dam the river and 200 HP. 
acity of the plant. 


NALTIMORE, MD.—The Baltimore Electric 


« Power Co, has applied to the state 
for incorporation with a_ capital 
“iw, to be increased, if neces 
u4x).000, to establish and operate 
ywer plant, by Thomas J. Shry- 
rfield B. Medairy, Alfred E. 
rt M. Spedden, and Peter E. 
Baltimore. 
“ORD, VA.—It is reported that the 


4 i Water Power Co. tontemplates the 


{ 


ALESVILLE, _N. 


vement of its plant. W. F. Click is Ch. 
C.—Hugh MacRae, of 
on, N. C., and associates, it is re- 
ed. are arranging for the development 
! t Falls on the Pee Dee River, 12 
es from Lilesville. It is proposed to build 
m across the river and develop water 
wer to about 25,000 HP., which will be 
mitted by electricity to Rockingham, 
burg, Florence, MecColl’s, Darlington 
{ adjacent towns. Lockwood, Greene & 
93 Federal St., Boston, Mass., are 
gr n-Charge. 
OCHRAN, GA.—See under Water Supply. 
)PELIKA, ALA.—H. L. Dean, Meridian, 
! applied for a franchise to supply 
» this city. 


ALBERTVILLE, ALA.—See under Water 


} 


y 
SRMINGHAM, 
ply 
JRMINGHAM, ALA.—It is stated that 
1, Bacon & Davis are Engrs.-in-Charge of 
yvements reported last week to be made 
he plant of the Birmingham Railway, 
t & Power Co. 
{[LOXI, MISS.—The Gulf Coast Gas Co. 
ecured site for its plant and construc- 


ALA.—See under Waté¢r 


n will begin at once. 


!ATTIESBURG, MISS.—We are officially 
med that the Hattiesburg Gas Co. award- 
miracts on Feb. 8 to the LACLEDE 

‘E BRICK MEG. CO., of St. Louis, for 
enches of semi-recuperative, rear clink- 

s, with necessary iron work, erected 
ete, ready for gas and water connec- 
to the KERR MURRAY MFG. CO., of 
Wayne, Ind., for all gas apparatus from 

lrat main to meter outlet, and to the 

ACEY MFG. CO., of Elmwood Place, O., 
older with a capacity of 50,000 cu. ft. 
mpany will construct a concrete gas 

and lay 15 miles of cast-iron street 

Edward J. O’Beirne is Engr. 


ird, of Morehead, Ky., has applied 
hise to construct and operate elec- 


t 


light plant. 


O.—Bids are asked until 


the city hall building. 


de 

Spr gborn, Pres. A. R. Callow, Secy. Bd. 
CLEVELAND, O.—Bids are asked until 
" Feb. 21, for are lamps, wire, ete., for 
in €3 ension of the municipal lighting plant. 


‘INCINNATT. 


A Springborn, Pres. A. R. Callow, Secy. 
ib. Service, 
0.—Harry 


Hake, Arch., 


Trust 


ol I Bidg., has plans for a 7-story 


‘asement power building boiler- 
ft., for the Security Building 
Ji ad is the estimated cost. Noted 
‘CINNATI, O.—Bids are asked by the 

Supply Co., 409 Vine St., Cinvin- 
2 W. Gay St., Columbus, O., for the 

hauling, ditching and laying of 
miles of 18-in. natural gas pipe line 
terminus of the present 18-in. line 
‘ near Xenia to the city of Cincin- 


} LOO, IND.—The Waterloo Electric 
Water-Works Co. has been incor- 
h a capital of $25,000. The com- 
_ erect a combined plant to furnish 
power and water to this city. C. 
= and W. J. Vesey are directors. 
, MICH.—The Boyne City Electric 
‘a8 purchased three acres as a site 
“w power plant, construction of 
be commenced in April. M. W. 
Engr. 
G, MICH.—The Piatt Power & 
‘as been reorganized as the Mich- 
Co. with a capital of $2,500,00). 
the heat and power franchises 


and the plant here, besides power rights and 
dams along the Grand River from Diamondale 
to Portland that will develop 15,000 HP. 
$1,250,000 will be spent in building a central 
plant and additional dams within the next 
two years. The officers of the new corpora- 
tion are: A. A. Piatt, Pres.; F. B. Piatt, 
amd C. C. Carnahan, Vice-Presidents; M. A. 
Davitt, Treas.; D. O. Watson, Secy. 

DUQUOIN, ILL.—Council has granted a 
franchise for an electric light and power 
plant to T. B. Reagin and James Forester, 
who will construct an independent system 
here. Work on the plant will begin at once. 

WINDSOR, ILL.—Council has granted to 
Thomas Lefforge, of Windsor, a franchise for 
an electric light plant. 

CHICAGO, ILL tids were opened Feb. 5 
for electrical equipment in connection with 
the new Cook County court-house The two 
lowest bidders for each item were as follows: 
Allis-Chalmers Co., Milwaukee, 
065; Ball Engine Co., Erie, Pa., 
Boilers, Sterling Consolidated Boiler 
Co., Chieago, $20,300; Heine Safety Boiler 
Co., St. Louis, Mo., $31,001. Compensators, 
Arthur Jones Co., Old Colony Blidg., Chicago, 
$1,700; Western Electric Co., 259 South Clin- 
ton St., Chicago, $1,035. Generators, Arthur 
Jones Co., $12,075; Western Electrie Co., $13,- 
“40. Switchboards, J. Lang Electric Co., 176 
East Indiana St., Chicago, $11,650; Arthur 
Frantzen Co., 02 West Van Buren St., Chi- 
cago, $12,686 

MILWAUKEE, WIS.—Council has voted to 
issue $150,000 of bonds for a municipal elec 
tric lighting plant Charles J. Poetsch is 
City Engr 

CHARLES CITY, IA.—E. S. Marrenrer ha 
purchased the Charles City water power plant 
and will ereet a new concrete dam and install 
an electric power plant. 

MADISON, WIS.—F. W. Montgomery, Pre 
Madison Interurban Co. has stated that the 
company will construct a power-house in the 
spring, to cost about $100,000 

ST. PAUL, MINN.—The St. Paul Gas Light 
Co., Paul Doty, Gen. Megr., will install about 
30 miles of electric wiring and about 20 miles 
of gas mains in this city, at a cost of about 
$600,000. 

TOPEKA, KAN.—Improvements and exten- 
sions to the municipal lighting plant are un- 
der consideration by council Estimated out- 
lay, $25,000. James F. McCabe is City Engr. 

HUTCHINSON, KAN.—See under Electric 
Railways. 

HAVELOCK, NEB.—P. T. McGerr has ap- 
plied to council for a franchise to operate an 
electric lighting plant. 

CREIGHTON, NEB.—The Creighton Gas, 
Electric Light & Power Co. has been incor- 
porated with capital stock of $25,000 The 
incorporators are W. C. Caley, M. C. Theisen, 
Ferdinand Dworchack, H. A. Cheney and 
George A. Brooks The company intends to 
install a lighting plant at Creighton and doa 
general power business. 

KANSAS CITY, MO.—An ordinance is said 
to be before the city couneil providing for a 
special election to be held March 6 to vote on 
the issuance of $2,250,000 of bonds for a 
municipal gas plant, KE. A. Harper is City 
Engr. 

COTTER, ARK.—It is reported that city 
will let franchise for the construction of elec- 
tric light plant. Population, 1,000. Address 
E. B. Ortman. 

HUBBARD, TEX.—Council has granted an 
electric light and ice plant franchise to W. 
A. Bass. 

WATONGA, OKLA.—We are officially ad- 
vised that bids are asked until 1 p. m., Feb. 
23, for the construction of light and water 
plant. Noted on Jan. 11 and Feb. M. A. 
Earl is Engr., Muskogee, Ind. T. 

SEATTLE, WASH.—The Seattle Lighting 
Co. will move its plant and enlarge same on 
new site. 

SPOKANE, WASH.—The Inland Power & 
Electric Co. has been incorporated to con- 
sivuect electric power transmission lines, and 
adl classes of transportation business. Capital 
stock, $1,000,000 Incorporators: Arthur 
Phillips, F..P. Waters, C. A. Lunsford, of 
Spokane. 

PENDLETON, ORE.—It is stated that the 
Northwestern Gas & Electric Co., of Walla 
Walla, Wash., contemplates the construction 
of a gas plant here to cost about $35,000. 
Isaac W. Anderson is Mgr. at Walla Walla. 

RAINIER, ORE.—Council granted 
franchise to W. P. Ely for an electric plant 
here. 

SAN BERNARDINO, CAL.—It is stated that 
the Atchison, Topeka & Santa Fe Ry. Co. 
will build an electric light plant and a 
power-house and plant here, at a combined 
cost of $29,000. J. R. Hitchcock is Supt. at 
this place. 

OAKLAND, CAL.—It is stated that the 
Oakland Traction Consolidated contemplates 
the construction of a water-power plant and 
transmission line. Edward M. Boggs is Engr. 

ONTARIO, CAL.—The San Antonio Water 
Co. will expend $30,000 for construction of 
a power plant here, according to reports. 

REDLANDS, CAL.—The Home Gas Co. has 
been incorporated here with capital of $40,- 
OOO. A site has been purchased and plant 
will be erected soon. H. P. Walton is Mgr. 


SAN BERNARDINO, CAL.—The San Ber- 
nardino Gas & Electric Co. has awarded a 
contract to the LACEY MFG. CO., Los An- 
geles, for a steel gas holder of 50,000 cu. ft. 
capacity. 


PHOENIX, ARIZ.—The Central Heat, Light 
& Power Co. of America has been chartered) 
with capital stock of $1,000,000. Incor- 
porators: J. W. Salter, W. I. Turner and C. 
H. Graham. 


LEWISTON, IDAHO.—It is reported that 
the Lewiston-Clarkston Co. will install a 
power plant on the Salmon River, about 14 
miles south of Westlake. E. H. Libby is 
Pres. and Mer. 


LOGAN, UTAH.—O. C. Bluemel, of this 
city, will construct a 150 HP. power plant 


to supply electric 
purposes, accordi: 


ity for lighting and power 
to reports. 


BRIDGES. 


The names of partics awarded contracts are 
printed in capital letters. 
WOONSOCKET, R. 1.—An appropriation of 
$11,000 has bee asked for rebuilding Arnold 


st bridge John J. Mee, Alderman, is 
terested 

MANCHESTER, VA A steel girder bridge 
it is reported will be erected across the 
Southern Railway Co.'s tracks at Cowardin 
Ave to the Belle Isle trestie, leading to 
Belle Isl W. D. Ferguson, Assemblyman, 


Richn d interested 
PARKERSBURG, W. VA Bids are beir 
asked by C. H. Shattuck, Pres. of the Park 
ersburge, Marietta & Interurban Railway Co., 
for building an iron bridge 2,500 ft. long, to 
carry treet car tracks over the Little 
Kanawha River W. E 
HALLISON, N. C tid 


Stout is County Clk 


will be asked soon 


by the County Commissioners for a_ steel 
bridge GOO ft. long over Deep River, in Moore 
County Gilbert MeLeod, of Carthage, is 
terested 

CHESTER, S. C\-Bids have been received 
by 1. Darby, County Supervisor, for 
building a small steel bridge over Sandy 
River, in Chester County 

MOBILE ALA.—The House of Repre 
sentative » ed the bill, previously passed 
by the United States Senate, authorizing the 
Mobile Railway & Dock Co. to build a 
bridge or viaduct acro the water between 


Cedar Point and Dauphin Island in Mobile 
CARTHAGE, TENN.—Bids will be asked 
oon by L. A. Ligon, Mayor, for building a 
teel bridge SOO ft. long acro the Cumber 
lar W. M. Johnson 


TENN Preliminary plans 
tes are being prepared by W. C 
Engr., for a conerete arch to re 
place the preset iron bridge on Vine St 


CLARKSVILLE, TENN.—The_ bui 
a bridge over the Cumberland 
Franklin St., Clarksville, is now ur 

deration by the Chamber of Commerce 
The new bridge will cost about $150,000 

LEBANON, O.—Bids are asked by the 
County Auditor of Warren County until Feb 
“8 for constructing a 175-ft. teel bridge 


across Little Miami River at Morrow. Walter 


Hinkel is County Surv. 

NEW PHILADELPHIA, O.—It is stated 
that the Board of County Comm oners is 
considering the erection of two bridge here 


INDIANAPOLIS, IND.—The 


Savage Cor 


struction Co., 1038 First National tank 
Bidg., Chicago, Ill., is asking for bids for a 
concrete bridge near Indianapolis, In¢ 

The Board of Public Works is taking bid 
for raising the Indiana Ave. bridge three feet 


lans have been completed by the War 


Dept for a conerete arch 
Armory Post, near Indianapolis 
will span a gulley just inside the main en 


tranee, a distance of 118 ft. and 35 ft. wide 
The span between the arches will be 60 ft. 

MARION, IND.—It is stated that the Chi- 
cago, Cincinnati & Louisville Railroad Co 
will erect bridges across its tracks at West 
ern and Butler Aves., West Marion 

PETERSBURG, IND.—The Louisville, West 
Jaden & Vincennes Traction Co. will build 
a 4,000-ft. trestle leading to the bridge that 
is to span the White River, one mile north 
of this city. 

PORT HURON, MICH.—Bids are asked by 
R. D. O'Keefe, Supt. Public Works, until 
March 15 for constructing bridge 
Black River at Military St Two styles will 
be considered: the jack-knife and counter- 
balance. 

SARANAC, MICH.—At a special election 
here it was voted to bond Boston Township 
for $3,600, to build a bridge on the highwater 
road 

ST. JOSEPH, MICH.—The subject of a new 
steel viaduct is being considered by the city 
officials here It is estimated that $50,000 
will be expended in the improvements. 

COLLINSVILLE, ILL.—It is reported that 
the council has voted to construct a bridge 
over Bullock Creek. 

RACINE, WIS.—A resolution has been pre- 
sented to the City Council calling for $25,- 
(4) for improvements on the Main St. bridge 
here. P. H. Connolly, Racine, is City Engr. 

MARINETTE, WIS.—The contract for con- 
structing the iron bridge across the Peshtigo 
River has been awarded to the WISCONSIN 
BRIDGE & IRON CO., of Milwaukee. 

MONROE, WIS.—The contract for con- 
structing the S0-ft. span in Albany Town- 
ship was awarded to the CLINTON BRIDGE 
co., of Clinton, Ia. 

OSHKOSH, WIS.-—It is reported that the 
Lake Superior & Southern Railroad Co. will 
soon ask for bids for constructing a number 
of bridges on its proposed road, from Huron 
jay on the northern peninsula of Michigan, 
southwesterly, via Lake Michigamme. George 
A. Young, of Oshkosh, Wis., is Constr. Engr. 


DUBUQUE, IA.—It is reported that a s 
dicate headed by A. O. Fox, of Madison, 
Wis., contemplates entirely rebuilding the 
high bridge here, It will be necessary to 
construct a wagon and foot bridge in addi- 
tion to making room for car tracks. 


LOUP CITY, NEB.—Bids are asked by C. 
F. Beushausen, County Clk., until noon, 
March 6, for building all bridges that may be 
needed in Sherman County for one year. 


OLIVET, S. DAK.—Bids are asked by J. 
W. Wipf, County Aud., until noon, April 3, 
for a number of steel bridges in Hutchinson 
County over the James River. Each bridge 
will be from 40 ft. to 150 ft. in length. 

ST. LOUIS, MO.—The city council has 
passed the bill for the $3,500,000 bond issue, 
for the erection of a free bridge here. 
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BUILDINGS. 


The names of partica awarded 


contracts are 


printed in capital lettera 


DOVER, N. H ted 
yr the ew fed t 
ibiy ac i ‘ t 
ooo 
SOUTH FRAMINGHAM, MA 
ported that 
is contemy ed 
FALL RIVE 1A | 
completed 1 bid 
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Coxt M ie 
Fall River, is A 
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M W ( S40) 
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2a) Fourt At ew Yor 
Fleischman Realty Co., 170 } 
York. $514.000. R. EL. He 
cr I k ‘ 
Co iction C Time Bids 
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New York, $577,823 
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VILLE, KY.—Reports state that E | ’ 
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ENGINEERING NEWS. 


Vol. 


pleted and bids are being taken by Hill & 
Waltersdorf, Archs., 7 i 


George on 44-46 South Franklin St., 


of Englewood is considering the erection of a 


for a new building at High- preliminary draw- 


costing about $100,000. 
WIS.—The executive 
» of the State Board of Normal Regents 


> by VanRyn & DeGelleke, 

new $140,000 normal 

i i », and bids will be 

advertised to be received in March. 

is reported that this 

city will have a new $50,000 auditorium. 
BELOIT, WIS.—The contract for construct- 


ive been for 


DEARHAMMEE 
AMMER, 


Barney Zimmerman has pufchased a site at 


of opening bids templates the erection of a 4-story store and 


office building, costing about $50,000. 


. CAMERON & CO., 
contract price was $300,000. 

JACKSON, MINN.—The plans of Buechner 
, 002 Manhattan Bldg., S 
been accepted for the construction of the new 

It will be two stories 
, cut stone and brick. 


of this city. The 


Engineering News.) 
contract for the 


The Bureau of Yards 
preparing plans and specifica- 


and storekeeper's office. MINN.—We are advised 


plans are completed and ready for bids 
i the administration 
building for the City Hospital. 
Bids are asked i i 
Plans are in progress for a 5-story fireproof 


GLOVERSVILLE Ww Hardware 


Engineering News.) 


NATCHITOCHES, have been completed for 


administration building and 


advised that A. 
will erect a new 


7 ime of completion. 


» contract and the } i 


Bids were opened Jan. DAK.—Bids are asked by 8. 


structing east wing of State Capitol building. 


Minneapolis, Minn., are Arche. 


j the present 
COLUMBIA, MO.—The plans of J. H. Fett, 


. T.—See under Sewerage. 

, COLO.—It is reported that a new 
apartment and store building will be erected 
i John's Cathedral, 
r, by the Harrison 


state t is 
tat d tha pli ~ » being prepared for a 4-story theater 


CAL.—Bids are asked by James 
Knox Taylor, Supervising Arch. 

Mercantile Bank Bidg., are  Struction of post-office and court-house build- 


CAL.—It is reported that 
completed for a new building for the Church 

i Broadway and Sixth St., 
where he will erect a 10-story office building, 


PHILADELPHIA, IDAHO.—Plans have been 


» informed that the plans of Hubbell 
the erection of a $280,000 
Lorain and Pearl Sts. 
Plans have been completed 
telephone exchange, 57 
, for Central Union 


2 
17: 30 First National’ Bank Bldg., 


an appropriation of $100,000 for build- 


ing a new police station. Thomas Sharpe is 


BONIFACE, MAN.—The contract for 
ic Cathedral to be built here 


BEAUGEAULT, of this 
will be $225,000. i 
r the erection of a new Y. ‘ heating and furnishing will be figured sepa- 
building in this city. Bids are being received 
0s 
costing about 900, QUE.—The Robert Simpson 
. have purchased a site on St. 
and Windsor Sts., 
a large department store will be erected. 


WILKES-BARRE, INDIANAPOLIS, Revised plans and 


r in South Illinois St. 


:, IND.—Bids are asked by the 2. Church, of this city, 


which to erect a $50,000 church. 


SUPPLY—IRRIGATION. 


The names of partics awarded contracts are 
printed in capital letters. 


plans of Bradley & Allien, 


Plans will be completed 


that a stock company, furnishing 6 and 8-in 
awarded to GEORGE 


pipe for water-works 


brick and stone 


is about $200,000. 


ILL.—Bids were opened Feb. 
» construction of court-house for Cook 


& FOUNDRY COoO., 
contract for various sized 
and the contract for 
i - gates was awarded to the 
CHAPMAN VALVE 


pipe at $28.90 per ton, 


Chicago, $3,045,000; 
$3, 252, 732; 82, $16. 
Monadnock Bldg., Chicago, spectively. THE FLORENCE IRON WORKS, 
. ‘. Y¥., received the contract for 


It will be five stories, We are advised that plans have been com- 


NEW HAVEN, CONN 
Water Co. will build a 4 
Woodbridge Glen. Eli 

NEW YORK, N. Y.—p 
on Feb. 8 to Herman A 
for a $10,000,000 filtrario 
Park. W. B. Ellison is ( 
Gas and Electricity 

ALBANY, N. Y.-—-The 
received Feb. 5 for fur: 
pumping engines, to ty 
Quackenbush St. statio; 
Lockport, N. Y., $129 
Works, Philadelphia, Pp 
Chalmers Co., Milwauke: 
$145,309, and ‘second bid 
eations, $149,700. Isidor. 
Bd. Contract and Supply 

ALBANY, N. Y.—The 
received Feb. 5, and rej« 
sive, for two high-duty 
the Quac kenbush St 
Buffalo, N. Y., $130.37 
Works, Philadelphia, Pa 
Chalmers Co., Milwauke: 
New bids are asked until :: 
furnishing these engines 
Clk. Bd. Contract and Sup 

MARCELLUS, N. Y.—sSex 

TRENTON, N. J.—It i 
contemplated improvement 
water plant of this city 
Stallation of a bo 
ing station and the laying o: 
ing main to the reservoi; 
C, C. Haven is City Eng 

ROCKWOOD, 


Ww 


franchise has been granted 


Spadden and Penrose Wolf 
William Wait, of Johnstow; 
water-works plant here 
PHILADELPHIA, PA.—C 
ing the appropriation of $2 


water mains in Broad and 


Lincoln Acker is Dir. Pub 
FREEMANSBURG, PA 
burg Water Co. has been 
to lay pipes to supply this 
M. Urberroth is Supt 


HARRISBURG, PA.—The 


building a water supply 
tral Pennsvivania Tractio: 


been awarded to J. H. LOCHiV: 


cade Blidg., Philadelphia 
DELAWARE CITY, DEL 
until 10.30 a. m., Feb. 24 


feed pump, ete., at pumping 


Mott, N. J. Capt. Louis 
Q. M., Fort Du Pont, Delay 


WILMINGTON, DEL.—Bid 


the board of water commi 


19 for furnishing a 12,000,00)-< 
THE EDGE MOOR IRON CO 
the contract for furnishing 


new pumping station, at 
WILMINGTON, DEL 


bids will be asked in a short 


ing lead and lead-lined 


Leisen is Ch. Engr., Water 


BALTIMORE, MI.—The 
Land & Improvement Co 


contract to the BALTIMORE 
CO. for the erection of a wate: 
gallons, to be erected 


Lawn for the purpose of 


to the residents of that vici: 

WASHINGTON, D. C.—Bids 
11 a. m., Mareh 17, for constr 
house and installing pumping 
dry dock, Navy Yard, Charles 


decai T. Endicott, Chief 
Docks, Washington, D. C. 


this work are on file at office 


News, New York. 


WASHINGTON, D. C.—Bid 
noon, March 3, for furnishing 


S-in. cast-iron water pipe 
land, Henry L. West, 


Comrs. (Advertised, Engineeri 


EDINBURG, VA —Town 
legislature for authority 


the construction of water-wor 


Fadeley is Mayor. 
PARKERSBURG, W. VA 


informed that the installatio: 
$195,000 water plant will not 


until June, 1906. G. 


Wert, O., is Consult. Engr. 


COCHRAN, GA.—It is reported 
to delay in obtaining specificat\ 


for opening bids for the 


water-works and electric light 


postponed from Feb. 6 to 
Pew, Atlanta, Ga., Engr.-i 
Denham is City Clk. 


ALBERTVILLE, ALA.- 


advised that this town has grant 
B. Kay, University of Alabama 


Ala., a 30-year franchise 


and light plant. The water-work 
sist of about five miles of t 
tem, 35 double nozzle hydrants 
and tank, deep well machinery 


electric power. Power 


water-works plant will be der 
development of Drum Creek 
from Albertville. A concrete 
house will be built and turbines 
inward flow reaction type 


shafts will be employed 


tubes. Work will begin as soon 


completed. 


CARBON HILL, ALA.—T 
tracts have been awarded for 
for the municipal water-work 


plant: Cast-iron pipe and 


MICK PIPE CO., Birmingham 
tank and tower to AMERICA 
BRIDGE CO., Chicago, 
drants to EDDY VALVE CoO.. 


Y.; two 100 HP. boilers 


valve engine to ATLAS ENGINE 


WORKS, Indianapolis, 


DEANE STEAM PUMP CO., 


wvernating apparatus 
WHEELER CO., Ampere, 


to ADAMS-BAGNALL ELECTI 


laying to H. N. BUTLER, 
prices: 4-in., 11 cts.; 6-in., 


cts. per ft. All pipe to be laid | 


ft. deep. 


60 
RI tment tone 1 Cost, $125,000. W.H 
ed proj Frank St Reading, Pa 
‘ 4 tor the erection o a story semi-fhreproot 
i t RAT MORE. MD.—Plar are progr building, 60 SO ft., for John H. Bradshaw, 
— Park 
Chi- 
it tated that the First National Bank 
Alfred H. 7 H ver Bide 
- ew building at 443 West 63d St Chicago 
His 1 Avs ao wm 2 Handy & Cady Archs., 172 Washington St., 
Ave P Tormey & Leact which how a r 
rle are Are} lohn W marp 
‘ St Baltimore Chi Mil 
ew edif “ be two torie n j 
} ) ene witl Ind i limestone ha approved all the alterations in the 
GTON ¢ The plar of George 
t 17th St.. New 
George W gto ive ty 
500.000 
( \ NGTON ) ( P are pro 
f new %-storv brick tone and zg the new $50.000 church here for the ; 
A tion was awarded to 
( of this city 
Eidlitz & McKenzie 1128 ST. PAUL, MINN.—It is reported that 
. VASHINGTON I) Cc We ure off ally Third Fourth and Market Sts and con 
diet Home has beet 
4 ‘ ‘ i nor March 5 (Advertised Contract for erecting the new Orpheum 
A f } ‘ New Theater at Fifth and St. Peter Sts was let - 
11 ‘ or file at the office of 
‘ gz New 2) Broadway, New York 
( | mstru ) i nstalling plumbing in 
Convenience Station, No. 1, Washing 
\ reR VA I 
0,000 Me | Library, to be erected 
WU , be awarded by the Board of Cost, $80,000 
, - no of the estate of John Handley, ST. PAUL, MINN.—The contract for the 
( $1,200,000, ¢ : erection of the superstructure of the new po 
. . 4 ( ARLESTO 1uditorium here was awarded to F J 
7 ! } ROMER & SON, 200 Ramsey St., of this city, 
f ory brick and steel building for $205,000 Reed & Stem, 601 Endicott 
' : . 7 ( esto Navy Yard to be ised as Bidg St. Paul, are Archs 
le ) il re he 
‘ NEW ORLEANS, LA 
lu MeCloskey Pre 
Co., on 
Kenyon, 
ed New Orleat (Advertised, ruaranty sidg., Minneapolis, is Arch, 
eld | WINONA, MINN.—We are officially ir po 
Arch., Treas. Dept., the construction of a $00,000 Y. M. C. A 
‘ warded to the MANKIN CON building here Smith & Withrow, Des Pp 
‘ ee RUCTION CO., S1l2 East Main St., Rich Moine la., are Archs R. E. Squires is 
i Va contract for the construction of Secy 
he ost-off ve he OMAHA, NEB.—We are 
an Ona for April Booth & Co., of this city, 
building on Leavenworth St., at a cost of 
LOUISVILLE, KY A permit been 
1 te e Southe Presbyterian The Bell & Detwiller, 712 Northwestern Bldg., 
evera e! for }-story brick and 
‘ hid Lou ‘ ire Arcl Shuker Aansas Clty, lave been 
LEX GTON KY The contra for the county court-house Cost, $100,000 
‘ to be erected here wa award 
ed he I Station Co. to the HEND 
Su RICKS BROS. CO of tl city 
Foxton Carney & Cory = 
e Arel Investment Co. Cost is estimated at $150,000 
CLEVEI 
‘ ‘ iw) A now 
M i e, cost $80,000 Wm. P. Ginther, costing about $500,000 
6 
d McCarty & Bulford 
‘ Bide. Columbu are Arch Mayor 
ZANESVILLE, O.—We are officially in ST 
ld for the rime Recorder of tk wa warded to SENECAL & SMITH, of 
er, Fox & Spencer, Rockefeller St. Boniface Contract for cut stone was 
. : erested REGINA, N. W. T.—The congregation of 
‘ e Bla Put Works until March .1 for te on icloria ane ornwall Sts., on 
REE Archs. Ft. Wayne, WATER 
‘ | vere epted for a $50,000 school 
we for S-story press es of this city, at 9 and 15 cts. per ft., respec- 
k Cost WORCESTER, MASS.—THE WARREN 
- W um Grace Co 1408 Wabash 
A 
\ ny We 14 


Supple: t—February 15, 1906. ENGINEERING NEWS. 
ot 
~ 
IN( ' ALA.—It is reported that until 6 p. m., Feb. 21, for furnishing cast- E, $6,000. Bowman Bros., McKeesport, Pa., corners, $3.50 each: and for paving to MIT 
pIRM <u of bonds for improv- iron pipe, special castings, hydrants and A, 365.000: $48,000. $1000, D, $1,500 FORD QUARRY & CONSTRUCTION Co 
wore and electric light plants in valves. J. F. Messenbaugh, Mayor; George — E, $0,000 Nashua, N. H., at $1.55 per sq. yd. Bids were 
g water _m is being considered. : Hess, City Cl Burns & Mi Donnell, Con- WASHINGTON, D. C.—Bids are asked un opened Feb. 1 
sulting Engrs... Kansas City Mo Specifi- ‘ 
Frie yor eations and bidding sheet for this material til Feb. 26 for the construction of a sewer PROVIDENCE, R. 1 Couneils has passed 
ALA.—Council has voted + Henry B. F. McFarland, Dist. Comr resolution providing for the 
USKA from water-works con- are on file at office of Engineering News, 
ils N York WASHINGTON, D. C.—The district com Crawford and South Ma at an est 
a plant here and offer a ew rk. mated cost of $142,000. Walter Slade 
e to lay mains in all un- DENVER, COLO.—Plans are being pre id of Comer. Pak. Work 
pared by the Denver Union Water Co. for an h rt} K JAMESTOWN. N 
$15,000 extension of the Capitol hill reservoir Esti 1 St., northwest from Irving to > Cc. G 
FA “old by this city mated cost, $120,000 yon Sts y E Rr as prepared es vein 
KY.—Bids are asked until TRINIDAD, COLO.—We are officially ad Brick. $2.29: and asp! nes 
ngineer has yet been selected the extension ¢ sewer system inte 
if sin ‘for the the second district at a cost of about $40,000 PEEKSKILL, N. We e officially ad 
st-ir ipe and ten tons sed t tt tit ft} 
litem Sieber, Supt. proposed water system, are avail BIRMINGHAM, ALA The issuance of ttt ph ot paving 
5° able. Previously noted Cc Hi Nichols i $50,000 of bonds is being considered for a work rtlandt, noted o Fret 
\ Mayor. sewer system in North Birmingham. T. H otal i essary for 
yorted that this city ibmit) bid o ca it tl ‘ 
inte gravel along WALLA WALLA, WASH.—The following Friel is Mayor 
“River, and to pump direct bids were received for furnishing pipe for LOUISVILL KY.—-The issuance of $4 until March 1D id 7 H 
eas the gravity system of water-works to be in- of bonds for a sewer system in th \ 
in order to secure a supply . News S. Alle \ { row 
The city is now supplied stalled (a) Continuous stave, (b) wire city is under consideration by legislature. J i 
+ J. R. GC. Brown is Ch, Wound: Washingion Pipe & Foundry Co., Bal B. F. Breed is City Engr ROCHESTER, N. Y¥.—The ! t 
Service. lard, Wash., fa) $44 310, (b) Na COLUMBUS, 0.—-We are officially advised I rhe we 1 
tion al Wood ipe Co., Olympia, Wash., in the following sewer contracts have been o epairing a a paved 
O.—We are officially in- (a) f. o. b. Walla Walla, $49,- stree is reported to have bee ubmitted bs 
contract for constructing the H7S, (b) S48 Pacific Coast Pipe Co, Ta- For the soutl J ry to J Whitmore, Rauber « \ u 270 South Av 
\ pumping | station, bids for coma, Wash., (b) $47,000 The quantities BE $15 03 street their bid being $1.20 per yd. on 16,000 yd 
: pened Jan. called for were 2.200 ft. 36-in., 52,700 ft CT CRACKEN & CO it total of $8.541 JERSEY CITY. N. J \The contra 
CHARI CLOSE, 20-in. and 7,800 ft. 20-in. pressure pipe. The and E STE IL & POHI M AN ut $1 448" proving Greenville Ave. ha ver iwarded 
or on above bids are approximate totals Gh. ner, BA. Bulk Service to JOHN NOLAN, 10S Bergen Ave hi 
$64,276. E. C. Prior is Actg. Tl for tions have been prepared for the construction \DELI HIA PA.—Ordinance 
( -yetees, Water-Works Comrs. a contract for aying water mains in Sixth of a concrete sewer in the Yankee Road, eur ubmitted to council providing fi 
‘ ee O Council has passed an ordi- Ave., at $13,112. about 1,800 ft. in length and costing about expenditure of $510,000 for paving, grad 
for the extension of the IMBLER, ORE.—The Grande Ronde $6,540). Bids will soon be asked oing paving and ud \ 
to all parts of the city not now Ele CINCINNATI, O.—A contract for construct HARRISBURG 
water. W. Griffin ts City of “00 HP on the river ing sewers in several streets has _been formed ‘ the 
: awarded to J. B. WASHBURN at $11,2 CO. Lana r 
) S, MICH.—A special : ‘ hia, ha 
MUSH N 19 t the MONTREAL, QUE It is stated that coun LEV ELAND, Bid are a Kea boen iwarded a co iv two 
be held Fen " ¥ tr Ar ‘ ‘il is considering two new sources of water Feb. 20 for the construction of sewers in a treets at $177 per vd. witt thee } 
bonding the city for $40,000, to number of street A. R. Callow, See. Bd and 98 cts. ver lin. 
ed yecting a pumping station Supply for this city me is to tap Lake ping, for e curl 
ex c . t UD. Serv. W. Ho Lynch is ¢ r. 
water mains in the principal Kilkenny, which is situated 35 miles north wil 
laying cf Montreal, at an elevation of ft. above MT. CLEMENS, MICH.--It is reported that PHIL ADE Dida 
, the harbor The road to be followed by the the board of public works will advertise for id contract awarded far 
GRAND RAPIDS, MICH.—We are offic ial y pipes would be by way of Terrebonne, and bids in about three weeks for a sewer, 2.400 during p resent year as follow ens wide 
ivised th plans are being prepared a a from there above the two branches of the ft. long, ots 4% ft. The board will also re to cobble rubble vitrified brict vant 
with reinforced concrete nlm “A Ottawa River, and the Ile Jesu, to St. Jue ceive bids in the early spring for a sewer on block lag block and setting crossing : ra 
d steel tank, _ gh cae be a gr ity nard, and finally to Montreal. The fall would) South Ave J. W. Irwin is City Engr. to MACK PAVING CO.. $80,000: repairs to 
everal weeks. L. W. Anderson 16 te 625 ft. for that distance; two 8-in. pipe PORT HURON, MICH.—The department of = granite. block, to CUNNINGHAM & MUR 
Eng wou'd furnish 39,000,000 gallons a day. Thi public works contemplates constructing RAY, $5,000: repairs to granolithie, EDWARD 
SPRING LAKE, MICH.—A committee of project would cost $7,300,000 Another 5 O00 ft. of § and 10-in. lateral sewers. Bids RYAN, $10,000; repairs to unpaved macada 
rT has been appointed to investigate scheme is that water should be brought to will be taken in early spring, according to mized roads, ID. MAHON, $136,800: repairs 
w nt question and $15,000 of bonds for the city from the Riviere du Nord, in the — reports W. W. Phelps is City Engr to asphalt street FILBERT PAVING CO 
j-pipe system probably will be voted on vicinity of St. Jerome. Pipes could be DETROIT. MICH —J . loth and Chestnut St A. Lincoln 
early date brought into the city by way of the railway. Works’ hi Acker is Dir. of Pub. Work 
The ists » is 20% inal ject ) has estimated F 
CHICAGO, ILL.—The following bids were 1 he distance i a 2 mile A fina ; proje be required for sewer works in this city dur- BALTIMORE MI).—bBid are isked for 
eived Feb 5 for pumps, tanks and high- is that the city shall build two filtration i) jig ’ grading about 125.000 or 150.000 yds. Suit. 
piping for the Cook County court- basins in St. Gabriel Ward, near the Wheel Su 
; - arpente House. John R. Barlow is City Surv ELGIN, ILL.—H. Dakin, City Engr., will r ‘s am shovel work Roland Park 
«: Thomas & Smith, 17 South Carpenter ; Co., Roland Park. Baltimor Ma 
Chicago, $34,795; Gallaher & Speck, 295 have specifications ready in a short time for tised (Adver 
\ Chicago, $34,! L. H. Prentice SEWERAGE. con The contract { 
= tile sewers trac for furs ! 
24 Sherman St. Chicago, $39,688; H. The names of parties awarded contracts are phakt blocks for repaving is reported to have 
crane Estate, Security Bldg., Chicago, $43, printed in capital Ltters. 7+ HELLE, ILL.—Owing to the fact that been awarded to the MARYL AND. PAVING 
inley Casey Co., 35 East Ohio St., C hi- all bids above the estimate for the ten CO., Equitable Bldg., Baltimore, at $151,500 
vo. $43,870. NEW HAVEN, CONN.—Sewer committee miles of sewer work, noted on Jan. 25, all BALTIMORE, MD . i 
ELGIN, It is reported that this city of board ot has voted build bids were rejected by the council. New bid awarded by the board of been 
ld a brick, steel and concrete stand- G-ft. sewer from State St. to the harbor, at were asked until Feb. 15. lowa Engineering Vitrified | . follow 
pring “an estimated coat of an estimated cost of $40,000. C. W. Kelly is Co., Clinton, la., is Engr. ied to WILLIAM W., (¢ L. ARKE & 
s at an es atet st “tia aceon sO! vitrifiec ewer pipe to WILLIAM W 
€10.000, k. R. Perkin is Supt. Bd. Water City Engr. : BD BELLEVILLE, ILL.—We are officially in CLARKE & SON and BALTIMORE TERRA 
Comrs NEW YORK, N. Y.—We are officially ad- formed that the council has passed ordinances COTTA CO. Bids for crushed stor e we re re 
CHICAGO, ILL.—Bids are asked until 11 vised that the following bids were received for the improvement of several streets to be jected and specifications thereon will be re 
Feb. 17, for furnishing a 48-in. hy- vee, for ha — relief gp and with at an est issued shortly B. T. Fendall is C Ener. 
jrau lift gate valve with necessary by-pass. unne sewer rom 1e ebster Ave. sewer, mated cost of i sewer system in TAS 
‘ w I near Wendover Ave., in the Mill Brook Highland Addition, at an estimated cost of WASHINGTON D. The district com 
eph M. Patterson, Comr. Pub. Wks. missioners } 
W bepenabertis ws water shed, Sewerage Dist. No. 33, to the $10.1000, has been provided for. L. L. Harper ! lave reported favorably to the di 
LONE Harlem River, north of High Bridge, Bor- is City Engr of tl fiouse of Representa 
tre to G. . MERE edar es, providing for the extension of School 
ough of Bronx: W. J. Flanagan, Yonkers, N. : > f 
pids, la., to install a water-works system Y~ $635,845: Gallo & Petelli, 127 Mulberry b arnteeegy tafe MINN.—Sewer Engr. Carl St. to Columbia Road, and to further connect 
&\G7S. The system will be of the com- St’. New York, $800,547: W. J. Brennan, 755 Ilistrup is reported to be preparing plans the thoroughfare with 14th St d the estab 


for a sewer system to drain about six sq lishing of a public park at 

East 173d St.. New York, $904,187; J. H. miles, which includes a trunk sewer about and St 

WAVERLY, MINN.—It is reported that the Locheim, Mint Arcade Bldg., Philadelphia, 51;, miles in length and from six to ten ft 
ract for constructing a water-works “oe $768,816; S. M. De Pasquale, Williamsbridge, = : 


Columbia Road 
northwest 


oe AUGUSTA, GA.—Bids are asked until n 
he gravity system for this city was N. Y., $844,606; George J. Bailey, 1144 Ful- $380,000.. er. The estimated co is about March 1, for paving several streets with 
warded on Feb. 2 to W. D. LOVELL, Min- ton Ave., Brooklyn, $790,899; eg Molloy on -_ ° brick or Belgian block Approximate area 
eapol Minn., at $12,478. Other bids were & Co., Bath Beach, L. L, N. , $710,071. S17 cn ms MINN. oo been ap 25,000 sq. yds Nisbet Wingfield, City Engr 
( wn (a) gravity system, (b) compressed ROCHESTER, N.Y Contract for con- hry in S L. Put Work (Advertised, Engi 
tem: J. J. Dunnegan, Shenandoah, Ia., struction of Court and William St. outlet 
(a) $15,064; Pastorel & Luns, Two Harbors, ewer, noted on Feb. 8, has been awarded to ST. LOUIS, MO.—It is reported that the COLUMBUS, GA.—It is reported that the 
M (a) $13,101; W. I. Gray & Co., Min-  pyOMAS HOLAHAN, at $50,835. contract for a 5-ft. brick sewer in Gimblin) SOUTHERN BITULITHIC CO Nashvil 
( Minn., (a) $15,109; Dwyer Plumbing NORWICH, N. Y.—E. F. Musso ween Road, bids opened Feb. 2, has been awarded Tenn., has been awarded contract for 30.006 
« Heating Co., St. Paul, Minn., (a) $14,050, to BUHLER-COONEY CONSTRUCTION CO., sq. yds. of bitulithie paving 
b) $18,800; Des Moines Bridge & Iron Works, Engr., has prepared plans for an extension  pullerton Bldg., St. Louis, for about $15,000 'N TOW 
ls Moines, Ia., (a) $18,300; H. Kelly & Co. to the sewer system, and matter is being con- . % a UNIONTOWN, Al According to report 
Minneapolis, Minn., (a) $14,895, (b)_ 4 sidered by state health commission. i, — IND T It is reported that the Db. W. Roundal is Engr.-in-Charge of im 
W. D. Lovell, Minneapolis, Minn., BINGHAMTON, N. Y.—S. M. Baird, City  g-uon) of nati Feb. 26 on the issuance of provements to be made to streets at a cost of 
Lovell, Minnea _ Al AN. $70,000 of additional bonds for the completion $20,000. Noted on Jan. w. 
ROBINSON & CARY CO. bid only for Engr., is preparing specifications for the sewer syst and. the Jan. aiden 
ng plant for compressed air system at Fourth Ward sewer system. Mayor 
and secured contract for this. Claus- — PORT GIBSON, MISS.—The county board 
en, Burch & Pillabery. Gt. Paul. MAR( ELL S, N. Y.—E. Dd. Smalley, Surv., STOCKTON, CAL.—It is reported that an ok: oa 
1 ury, st. aul, Minn., are has yrepared jlans for a water and sewer ] out by ym 
renee = aan village , 7 : : election will be held to vote on issuance of tract 100 miles of road to be worked. B d 
\NDON, MINN.—We are officially ad- PATERSON, N. J.—About 2,600 ft. of 12-in. ity is City — 
iat all bids for constructing a water cewers will be constructed in several streets Gthean. aiborne County, Port 
opened Feb. 6, have been rejected. in the near future. Robert Dalzell, St. Comr 
t Metealf is Village Recorder. HARRI BUI "PA ing the construction of a sewer system, which CLINTON, TENN.—Bids are asked until 
f SBURG, A.—We are officially in- will drain about 550 acres. March 1 for the construction f about 14% 
RAPID CITY, c ri ids ruction of about 143 
- moyen a Ss. ,DAK.—The following bids formed that contracts have been awarded to WINNIPEG, MAN.—The construction of miles of pike road from Clinton to Oliver 
pened Feb. 6 at the office of the Com- CHARLES FISHER for constructing sewers sewers, to cost $17,000, has been authorized Spring W. L. Owen, Secy. J. K. P. Wal- 
of ~ Affairs, Washington, in two streets at $2,066. W. H. Lynch, Comr. council.. Ne fe Cite lace, Chn. Comrs 
for water plant for Rapid City, S. Highways. = tes 
ve ra a Tom Sweeny Hardware Co., Rapid PHILADELPHIA, PA A. Lincoln Acke WINNIPEG, MAN.-—The council is prepar- outs MBUS, 8) We are officially informed 
City, $7,200 and $5,400; time, Aug. 1, 1906. ing to call fer bids for nine miles of sewer the following paving contract have 
Mulle and Munn, Deadwood, S. °° Dak.. Dir. Pub. Works, has recommended the con- pipes, as follows: 5,000 ft. of 4-in., 12,000 ft. been awarded, bids for which were opened 
$5085 and $5,108; time, Sept. 10. Henry eigen Cobb's il Sewer along the of 12-in., 12,000 ft. of 15-in., 8,000 ft. of 18- Feb _2: Eureka Ave., to the CLEVELAND 
Birnbaum, Rapid City, $5,094 an 8.000. yank of Cobb's reek, at an estimated cost in. and 2.250 junction pipes of various sizes. TRINIDAD PAVING CO., at $0,557; Michig 
Watchman, Chicago, IIL, $5,440 and to N. B. ABBOTT, at $8,066; Ca 
it 


PHILADELPHIA, PA.—Ordinances have GARBAGE DISPOSAL. LUCHTENBERG & CO. 
OSWEG SAN ave been submitte ounci riding for Maple St., to GEIGELE & GARNES 
WEGO, KAN.—At an election held in have been submitted to council providing for "he Mat to 
t ty the proposition to purchase the the immediate expenditure of $350,000 for The names of parties awarded contracts are at $5,927. Julian 


inted in capital lett Griggs is Ch. Engr. Dept 
: i to cost $15,000 and an additional WASHINGTON, PA.—O. K. Taylor, City WEST CHESTER, PA.—Borough Council TOLEDO, 0.—The board of public servic 
S1'.S) was yoted for extensions and im- Ener., is investigating methods of sewage dis- has purchased a site for the erection of a as awarded the contract for vitrified brick 
I ents posal for this city. garbage disposal plant. paving work on Yates St. to KERLIN BROS 
'ONT, NEB.—It is proposed to hold LEHIGHTON, PA.—The Lehigh Engineer- FORT BARRANCAS, FLA.—It is reportea “! 8” @pproximate cost of $5,017. 
; | election in April to vote on the ing Co., Commonwealth Bldg., Allentown, that the SANITARY ENGINEERING CO., BLUFFTON, ©.—Main St. will be paved 
q « of $10,090 of bonds for water-works Pa., is preparing plans for the construction of New York, has the contract for the con- this summer, according to reports, at a cost 
of sewers, at Lehighton, this spring. struction of a garbage crematory at Fort 0f about $75,000 
t TE, MO.—Council has awarded con- NARBERTH, Pa.—We are offically advised Barrancas for $4,200. CLEVELAND, 0.—The following were re 
vt or the water-works plant, as follows: that the following bids were opened Feb. 5 MEMPHIS, TENN.—Board of Health is con- ported to be lowest bids on paving contracts 
a : dam, to W. B. COWAN, Fayette, for the construction of a sewer system: sidering the expenditure of $8,000 for a new [fF Several streets, bids for which were 
general construction, to Thomas Shea, Boston, .. Bid A, $44,558; garbage crematory. Jan Ohio Paving & 
Clinton, Mo., at $13,300; Bid B, $37,155; Bid C, Bid D, $1,547; OCEAN PARK, CAL.—This city s Cleveland Trinidad 
UN wer and tank to DES MOINES Bid E, $5,400. Theodore arsch, anorberth, ask for bids for a garbage incinereter a Paving Co., $91,000, and M. E. Cavanagh, 
- & IRON CO., Des Moines, Ia., at Pa., $3,742 ° D, which $10,000 of bonds were recently issued. 
I $1,213; B, $12,000. The Bunting Construc- CLEVELAND, O.—It is reported that the 
\S, TEX.—An election will be hela ‘ion _Co., Fuller Bldg., New York, A, $65,000; STREETS AN AD following bids were received Jan. 31 for 
\pril_ to vote on .the question of B, $53,000; C, $53,000; D, $66,509; E, $6,000. s. paving a section of 14th St.: Roeh! Bro 
“00.000 of water-works bonds. E. L Edward M. Mullin & Co., Rothschild Bldg., The names of parties awarded contracts are $38,057; Baldwin Bros. & Graham, $75,1 4: 
City Ener. ' _—_ Philadelphia, Pa., A, $74,021; B, $43,221: printed in capital letters. Northern Ohio Paving & Construction Co.. 
MARLOW, IN me . $1,000; D, $1,000; E, $3,960. D. M. Ros- WORCESTER, MASS.—The contracts for $71,421; John F. Brennan, $68,587, and 
wing f ag that ser, 167 South Maple Ave., Kingston, Pa., furnishing curbing and paving blocks have Cleveland Trinidad Paving Co., $64,537 
19 } water-works paren tar tang or pur- A, $69,990; B, $45,772: C, $400; D, $2,000; been awarded as follows: the WEBB GRAN- VALPARAISO, IND.—The commissioners 
ae 0 E, $3,600. Castoe & Warner, Bellaire, Ohio, ITE CONSTRUCTION CO. : . 


, of Worcester, for of Porter County will ask for bids 


we soon for 
53 cets. per ft.; circular, $1.10; round the construction o 


OMA CITY, OKLA.—Bids are asked A, $49,200; B, $42,000; C, $1,100; D, $500; curb, 5 miles of gravel road 
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DECATUR, IND.—Bids are asked until 10 


a. m March 5, for the construction of sev- 
eral gravel roads Cc. D. Lewton, County 
Auditor 

INDIANAPOLIS, IND.—Board of public 
work is preparing to ask for bids for as- 
phalt paving, cement walks and curbing on 
everal street s. J. T. Jeup is City Engr. 

NEW ALBANY, IND Plans have been 
completed, it is reported, for improvement of 
Vincennes St. with vitrified brick, from Main 


to Charlestown Road. E. B. Coolman is 
City Engr 
VERSAILLES, IND.-—Bids are asked until 
m March 6, for the construction of 
about & 1-5 miles of macadam road in Shelby 
township Nicholas Volz, County Auditor 
ROCKVILLE, IND tids are asked until 
1 p. m March 0%. for the construction of 
several gravel road Henry Grubb, County 
Auditor 
PORT HURON, MICH.—The department of 
public works will advertise for bids about 


April 1 for a 1-year contract for cement side- 
walks to be constructed, and will advertise 
in two weeks for bids for paving with brick, 
on concrete foundation, Pinegrove Ave., about 
Uh sq. yd W. W. Phelps is City Engr 
FLINT, MICH .—Bids are asked until 3 p 
m., Feb. 1%, for paving and curbing work on 
t requiring about 14,000 sq. yds 
of pavement and 11,700 lin. ft. of curbing 
E. Newcombe, City Clk 
MANISTEEK, MICH. —Bids are 
mm March 1, for 
work on variou treet 
City Clk. George P. Pike 
DETROIT MICH J J Haarer, Comr 
Pub. Works has submitted an estimate of 
$515,460 to be expended in 1906 for paving 
work 
ELGIN, ILL.-—H. Dakin, 
receive bids in the spring for 
of asphalt and brick paving 


BELLEVILLE, ILL 


everal tree 


asked until 
paving and curbing 

A. Gnewuch, 
City Surv. 


City Ergr., will 
45,000 sq. yds. 


We are officially in- 
formed that ordinances have been passed pro 
viding for paving and sewer work in several 
treets, at an estimated cost of $120,000. L 
lL. Harper is City Engr 

DAVENPORT, IA.—Council has voted to 
pave Brady St. with asphalt at an estimated 
cost of about $7,000. Thomas Murray is City 
Ener 


DES MOINES, IA.—Bids are asked until 
March 2 for paving Carpenter Ave. with as- 
phalt, an area of about 4,300 sq. yds. W. 
W. Wise, Chn. Bd. Pub. Works. 


DULUTH, MINN 
paving Winter St 


Estimates of the cost of 
have been submitted as 


follows ted blocks, $45,867; sandstone 
blocks vitrified brick, $38,230; 
bitulithic macadam, 2-in. wearing service, 


$30,253 


service 


bithulithic 
$46,187 

ST. PAUL, MINN.—THE ST. PAUL CE- 
MENT WORKS was awarded the contract for 
cement sidewalks for the coming season, its 
bid being $15,U68. 

MINNEAPOLIS, MINN.—We are officially 
informed that the city has awarded a con- 
tract for a 10-ton steam road roller to the 
IROQUOIS TRON WORKS, Buffalo, N. Y., for 
$2,575. Ellis R. Dutton is Asst. City Engr. 

ATCHISON, KAN.—We are officially ad- 
vised that the contract for paving R St. was 
awarded to the ATCHISON CRUSHED 
STONE CO., at $1.29 per sq. yd., and the 
contract for similar work on Q St. to L. 
WINES & CO., of this city, at $1.21% per 
sq. yd toth contracts were for 
stone foundation. Fred Giddings is 


macadam, S-in. wearing 


City 

LAWRENCE, KAN 
vised that bids were opened Feb 
provement of several streets and contract 
was let to HOSKINS & RAMSEY, Topeka, 
Kan. On account of informal resolutions the 
contract for paving about 7,000 sq. yds. on 
two other streets was not let, and bids will be 
readvertised. Holland Wheeler is City Engr. 

SALINA, KAN.—Bids are asked, it is re- 
ported, until Feb. 19 for paving a section of 
about 26,000 sq. yds. on Santa Fe Ave. H. 
W. Godfrey, City Clk 

EMPORIA, KAN.—Reports state that it is 
proposed to pave Sixth Ave., probably with 
brick on concrete foundation, at a cost of 
about $60,000. Alva J. Smith is City Engr. 

ST. JOSEPH, MO.—W. H. Floyd, Jr., City 
Engr., will prepare specifications for paving 
a number of streets with macadam or brick. 

DALLAS, TEX.—We are officially informed 
that a contract has been awarded to C. W. 
OLCOTT for paving 5,294 sq. yds. with vit- 
rified brick at an estimated cost of $11,327. 
E. L. Dalton, City Engr. 

GALVESTON, TEX It is stated that the 
contract for paving the Sea-wall Boulevard, 
bids for which were opened Jan. 29, was 
awarded to H. K,. MeCULLUM, Fort Worth, 
Tex., at $1.40 per sq. yd. for vitrified brick. 

LAWTON, OKLA.—During this year be- 
tween $200,000 and $300,000 will be expended 
by the citizens of Lawton for the construction 
of sidewalks, it is reported 

VINITA, IND. T.—A 
appointed to investigate 
and sidewalks A. L. Churchill is interested. 

SEATTLE, WASH.—An ordinance has been 
passed providing for the improvement of 
Pike Place, by grading and planking, at an 
estimated cost of $21,300. Bids probably will 


We are officially ad- 
5 for im- 


committee has been 
question of paving 


be opened for this work some time during 
March 
RENTON, WASH.—A contract has been 


awarded to FRED NELSON for the construc- 


tion of 8.6 ft. of road to connect Renton 
and Renten Junction at $6,150 

SEATTLE, WASH.—Bids are asked until 
Mareh 3 for paving 15th Ave. north, with 
asphalt Estimated cost is $30,500. C. B. 


Pub. Works 
WASH.—We are 


Bagley, Secy. Bd 


TACOMA, advised of- 


fically that bids will be asked about March 1 
for paving Commerce and Jefferson Sts 
estimated 7 
spectively. 


The 
costs are $72,470 and $76,071 re- 
Complete estimate of quantities 


to be required may be seen at office of En- 
gineering News, New York. Frank L. Davis 
is City Engr 

NEVADA CITY, CAL.—It is proposed to 
build a road from this city to Washington, a 
distance of about 614 miles. The estimated 
cost is $12,000 

WINNIPEG, MAN.—It is stated that coun- 
cil bas authorized the construction of an 
asphalt pavement on Ellice Ave., to cost 
$12,000. H. N. Ruttan is City Engr. 

ST. BONIFACE, MAN.—City is investigat- 
ing various methods of paving and will ex- 
pend about $200,000 on street improvements. 


MANUFACTURING PLANTS. 


The names of parties awarded contracts are 
printed in capital letters. 


BOSTON, MASS.—BENJAMIN FOX, 16 
State St., Boston, has been awarded the con- 
tract for the factory addition, 551 Tremont 
St., Boston, for the George Frost Co., to cost 
about $60,000. Loring & Phipps, 53 State 
St., Boston, are Archs 

TAUNTON, MASS.—The Dary Ring Trav- 
eler Co., of this city, will erect a 2-story 
shop building for the automobile repair de- 
partment 

SPRINGFIELD, MASS.-—It 
extensive repairs are to be 
plant of the Mason Car Co.'s 
city 

NEW YORK, N. Y.—Plans are in progress 
for a factory for Proctor & Gamble, 
Cincinnati, O., on Staten Island. There will 
be four manufacturing buildings and a 
Brick, stone and steel. Cost, 
$1,000,000 Elymer & Anderson, Ingalls 
Bidg., Cincinnati, O., are Archs. 

BROOKLYN, N. Y.-—P. Lerzerkowitz, 11 
Lewis Ave Brooklyn, is taking figures on 
separate contracts for the construction of 
two factory buildings on Wallabout’ 
Brooklyn The buildings will be six stories, 
brick and concrete, 42 x 94 ft. Samuel Sass, 
23 Park Row, New York, is Arch. 

BUFFALO, N. Y.—Plans have been com- 
pleted for two of the buildings for the Otis 
Elevator Co., 17 Battery Place, New York, 


is reported that 
made on the 
plant in this 


on the %5-acre plot recently purchased on 
Delavan Ave. The buildings will be 100 x 
0 ft., one story high. 


NEW YORK, N. Y.—We are advised that 
plans are in progress for a factory at 329 
47th St., New York, for Newman & Evans, 
335 East 46th St. Building will be four 
stories, brick, 25 100 ft. De Lano & Ald- 
rich, 4 East 39th St., New York, are Archs. 

The contract for erecting the factory at 536 
West 27th St. for J. Williams, was awarded 
to C. T. WILLS, 156 Fifth Ave. C. Caldwell, 
160 Fifth Ave., New York, is Arch. 

NEW YORK, N. Y.—Plans are in progress 
for a new factory for J. A. Dolan, on Grand 
and Metropolitan Aves., Williamsburg, L. I. 
Lewis Leining, Jr., 404 East 20th St., New 
York, is interested. 

Bids for separate contracts are being re- 
ceived by A. Mertin, Arch., 33 Union Square, 
for a new plant for the Louis Fleischman 
estate, on Elizabeth St. and Duncombe Ave., 
Williamsbridge. 

NEWARK, N. J.—Plans have been com- 
pleted and are out for figures for a 4-story 


addition, 45 75 ft., to the factory building 
for the New Jersey Aluminum Co. Alfred 
Waters, 45 Clinton St., Newark, is inter- 
ested 

ATHENIA, N. J.—The contract for con- 


structing the factory for the Richardson 
Scale Co., 13 Park Row, New York, at this 
place, as awarded to BAKER BROS., 74 Paul- 
ison Ave., Passaic, N. J. 

HOBOKEN, N. J.—Plans are in progress 
for a factory for Keuffel & Essen, on Grand 
and Third Sts., Hoboken. It will be four 
stories, brick, 40 « 100 ft. Louis Maystre & 
Son, Hoboken, are Archs. 

ROGERSFORD, PA.—We are informed that 
the Diamond Glass Works, of this city, will 
erect a new plant here. No details as to size 
and equipment have been worked out. 

PHILADELPHIA, PA.—The contract for 
constructing the additions to the cold storage 
and packing plant for C. B. Medford & Son, 
on Kensington Ave., was awarded to E. FAY 
& SON, 2666 Richmond St., Philadelphia. 


BALTIMORE, MD.—We are advised that 
the Montford Machine Casting Co., of this 
city, is to increase the capacity of its plant 


here, by the erection of a new foundry 60 x 
140 ft., and a boiler and engine house. A 
cupola of 8S to 10 tons capacity will be in- 
stalled. 

BALTIMORE, MD.—Plans are in progress 
for an addition to factory for the Darby 
Candy Co., 700-10 Hillen St., Baltimore. The 
addition will be five stories, brick, 47 x 130 
ft. Charles M. Anderson, 324 North Charles 
St., Baltimore, is Arch. 

MANCHESTER, VA.—Bids 
ceived for the construction 


have been re- 
of a_ factory 


building for Wingo, Ellett & Crump. Cost, 
$60,000 Additional buildings will be built 


later and equipped for manufacturing shoes. 

WHEELING, W. VA.—The Citizens Brew- 
ing Co. was organized here with a capital 
stock of $200,000. A site has been selected 
and a brewery will be erected. H: G. Weiske, 
Andrew Korn and W. C. Eberts, of Wheel- 
ing, are interested. 

MARTINSBURG, W. VA.—It is reported 
that the Crawford Woolen Co. will erect a 
2-story brick addition with a capacity of 24 
looms. 

RAEFORD, N. C.—The Raeford Power & 
Manufacturing Co., it is reported, will con- 
struct a cotton mill here. 

ENSLEY, ALA.—It is reported that the 
Southern Steel Co., formerly the Alabama 
Steel & Wire Co., of this city, will rebuild 
its nail Plant recently destroyed. Cost, $75,- 
a It is also reported that the company 
will make extensive improvements to all its 
Alabama plants. 

LOUISVILLE, KY.—The Standard Sani- 
tary Manufacturing Co. has purchased site 


on which to erect brass foundry, office build- 
ings, etc. It is reported that the office 
building will be four stories, of brick, 135 
x SO ft., and cost $30,000, and the brass 
foundry will be equipped for increasing the 
present output about 5 per cent. It is esti- 
mated that about $50,000 will be expended. 

NASHVILLE, TENN.—The Nashville Ma- 
chine Co. has increased capital stock from 
350,000 to $100,000. It is reported that a 
foundry will be erected at a cost of $50,000. 

LEWISBURG, TENN.—It is reported that 
the Lewisburg Lumber & Manufacturing Co. 
will build a factory here for the manufacture 
of — material. C. E. Craig, Lewisburg, 
is Pres 

CRESTLINE, O.—We are advised that the 
Crestline Manufacturing Co., of this city, is 
planning the erection of an addition to its 
present plant. 

JUNCTION CITY, O.—It is reported that 
the East Ohio Sewer Pipe Co., of Irondale, 
O., will erect a plant at Junction City to be 
known as the Junction City Sewer Pipe Co. 

NEW PHILADELPHIA, O.—Plans have 
been completed for a 1-story shop 46 x 126 
ft. for J. B. Westhafer. P. R. Murray, New 
Philadelphia, is Arch 


RACINE, WIS.—The Racine Shoe Co. will 
erect a new 43-story brick factory building. 
Cost, $20,000 Racine Bit & Snap Co. is 
owner. 


BOONE, I1A.—George W Nicholson, of 
Grand Junction, la., it is reported, will erect 
a cold storage and creamery plant here to 
cost $100,000, 

DES MOINES, IA.—We are informed that 
the Centaur [ron Works, of this city, is plan- 
ning the erection of an addition to its plant 
here. 

SIOUX CITY, IA.—Plans are in progress 
for a plant for the Morley Twine Co., at 
Seventh and Division Sts. It is the inten- 
tion to erect three buildings at a cost of 
$100,000. The main factory will be 90 «x 320 
ft., and there will be two smaller ware- 
houses. J. M. Lewis, Des Moines, is Engr. 

MINNEAPOLIS, MINN.—The contract for 
the construction of the Washburn-Crosby 
Co.'s new grain elevator on Seventh Ave. 
south, was awarded to C. F, HAGLIN, of 
this city. Cost, $300,000. 

ST. LOUIS, MO.—The Gilleland Car & 
Foundry Co., St. Louis, has been incorporated 
with a capital of $5,000,000, and is con- 
sidering plans and sites for the construc- 
tion of a factory to manufacture 60 complete 
cars a day and equipment for from 150 to 
200 cars. The company is successor to the 
Gilleland Automatic Grain Car Equipment 
Co. and the Gilleland Ideal Vestibule Stock 
Car Co. E. B. Gilleland, 4207a Blaine Ave., 
St. Louis, is Pres. 

KANSAS CITY, MO.—The Kansas City Bolt 
& Nut Co. is reported to be contemplating 
expending $100,000 in improvements to its 
plant, doubling the present iron output. It 
is stated that two additional buildings will 
be constructed on iron framework, one to be 
100 x 75 ft. and one 125 x 40 ft., to accom- 
modate the additional machinery, which will 
include a machine weighing 100,000 Ibs. for 
converting scrap iron into finished bar iron, a 
0O-HP. sieam engine to operate same, two 
large heating furnaces, etc. 

BEAUMONT, TEX.—It is reported that a 
plant for the manufacture of dynamite will 
be established here. L. F. Daniels is in- 
terested. 

HOUSTON, TEX.—The Houston, Sabine & 
Red River. Railway Co., it is reported, will 
build roundhouse and shops in East Houston 
on land owned by the East Houston Develop- 
ment Co., a recent incorporation for de- 
velopment purposes. Edward Kennedy is 
Vice-Pres. 


WALNUT SPRINGS, TEX.—The Texas 
Central Railroad Co. is reported to have 


plans in progress for the rebuilding of ma- 

‘hine shops and roundhouses here. C. Ham- 
ilton, Waco, Tex., is Gen. Mgr. 

SPOKANE, WASH.—The contract for con- 
structing the machine and car repair shops 
here, for the Spokane Traction Co., was 
awarded to P. L. PETERSON, of this city. 
Cost, about $65,000. 

It is reported that the E. H. Stanton Co. 
will erect a concrete packing plant here. 
Cost, about $100,000. 

OAKLAND, CAL.—The contract for erect- 
ing the first group of buildings for the Union 
Gas Engine Co., of this city, has been award- 
ed to HANSBROUGH & JOHNSON, of this 
city. 


MISCELLANEOUS CONTRACTS. 


The names of parties awarded contracts are 
printed in capital letters. 
RAILWAY SHOP SUPPLIES.—Buffalo, N. 
Y.—See under Electric Railways. 

DITCH.—Frankfort, Ind. Bids are asked 
until Feb. 17 for construction of the Edgar 
W. Lane ditch. Henry Moore, Drainage 
Comr. 

DITCH.—St. Cloud, Minn.—Bids are asked 
at the office of the County Auditor, at St. 
Cloud, until Feb. 23, for excavating a county 


ditch, known as Ditch No. 26 of Stearns 
County. 
GRADING. — Baltimore, Md. — Bids are 


wanted for grading about 125,000 or 150,000 
cu. yds. suitable for steam shovel work. Ro- 
land Park Co., Roland Park, Baltimore, Md. 
(Advertised, Engineering News.) 

STEEL SHEDS.—New Orleans, 
contract for constructing seven 
bids for which were opened Feb. 6, has been 
awarded to the BROWN KETCHAM IRON 
WORKS, of Indianapolis, Ind., at $174,548. 

DREDGING.—James River, Va.—Lieut. Col. 
R. L. Hoxie, U. S. Engrs., has awarded to 
T. SANFORD ROSS, INC., 277 Washington 
St., Jersey City, N. J., contract for excava- 
tion, dredging, removing rock and construct- 
ing and repairing jetties in James River, 
Virginia, at $175,364. Bids were opened 
Dec. 22. 

FIRE HOSE.—New York, N. Y.—Bids are 
asked until 11 a. m., Feb. 15, for furnish- 


La.—The 
steel sheds, 


ing and delivering 4,009 f: 
jacket rubber-lined fire } 
Lantry, Comr. Dept. of ¢; 
20th St. 

STONE FOR BULKHEA 
Y.—Bids are asked until 2 
furnishing and delivering 
ft. of stone for bulkhead 
tract No. 978). J. A. Be 
Docks. 

FIRE ALARM SYSTEM 
—We are officially advised 
Graves that city contempla 
fire alarm system, hose wag 
extinguishers, ladders and 
fighting fire. 

DITCH.—Martinsville, Ind 
asked by the county com: 
construction of the Morg 
Estimated cost, $15,000 
Engr., has been appointed 
Construction 

REHANDLING MACHIN 
Pa.—Bids are asked until 
for constructing rehandling 
dr:dged material Major 
Engrs., Witherspoon Bid 
(Advertised, Engineering 

PIER.—Norfolk, Va.—Bid 
Feb. 17 by the Jamestow: 
for constructing a landing 
of $10 required upon plans ; 
which may be had from the’ A 
tects and Engineers, New (: 

FREIGHT STEAMER.—}; 
THE MARYLAND STEEL Cu 
has received the’ award of 
constructing a new freight 
Baltimore Steam Packet Co 


tween Baltimore and Norfi 
Jan. 2. 
CANAL.—New Iberia, La 


per, Engr., 
have stated 
Iberia, has 
structing 26% miles of cai 
ish, for $45,990. Work will b 
two years. 

STONE CRUSHER, ETC.—st 
—We are officially informed 
asked by H. J. Limperich, 
March 5, for one 10 to 12-to: 
crusher, jaw or gyratory; on: 
and one 3-section, 24-in. scree 


Franklin, La 
that LOUIS ANG 
secured the « 


City Engr. 
FERRYBOATS, MATERIALS 
N. Y.—Bids are asked until : 


23, for furnishing all labor and 
quired for furnishing and de! 
laneous duplicate parts for 
boats (contract No. 
Comr. of Docks. 
CONCRETE, EXCAVATION 
Mo.—We are officially informed 
BOTT-GAMBLE CO., 32) Br 
York, has been awarded a cont 
Federal Lead Co., for placing 12 


concrete and the excavation of 12.000 


of rock at Flat River, Mo 
CEMENT.—Washington, D. © 
tions and bidding sheet are on f 
of Engineering News for fur 
bbls. of Portland cement for the 
diers’' Home. Bids are asked u 
as advertised in Engineering Ney 
John Stephen Sewell, Engr. 
CEMENT.—Los Angeles, (Cal! 
asked until 10 a. m., March 16 
U. S. Reclamation Service, 
Bldg., Los Angeles, for furnis 
10,000 bbis. Portland cement E 


cock, Secy. Dept. Interior, W 
C. (Advertised, Engineering New 
STEAM HAMMER.—Chicago, 


asked until Feb. 17 by the De; 
lic Works for furnishing to the 
works repair shop, 22d St nd 
Ave., one 1,10)-Ib. single frame 
mer, all prices to be f. 0. b. car 
works repair shops. J. M. Patter 
FIRE ALARM SYSTEM.—Roch« 
—It is reported that the Board 
and Supply has rejected bids recent 
for the new fire alarm system. N:w 


be received. The bids opened for 
alarm system were from the S$ 
Co., of Binghamton, for $2 


Gamewell Co., 19 Barclay St. 
$37,900. 

CEMENT.—Nampa, Idaho.—Sy)« 
are on file at office of Engineec: 
New York, for furnishing about 14 
Portland cement, f. 0. b. cars, at 
the Oregon Short Line system wit! 


of 25 miles from Nampa, Ida! 
Hitchcock, Secy. Dept. Interior, W 
D. C. Bids are asked until March 
TUNNEL, Boston, Mass.—Bid 


until noon, March 6, for construc! 
8S of the Washington St. tunnel 
ture will be mainly of concret 
and will be for two railway trac} 
fications and forms of contract 
tained at 15 Beacon St., Boston T 
mission, B. Leighton Beal, Secy 

POWDER TANKS.—Washingto 
Specifications and bidding sheet 
at office of Engineering News, New 
delivering f. o. b., at place of n 
3,000 6-in. and 1,000 8-in. powds 
the U. S. Navy. Bids are asked 
13, as advertised in Engineering N 
B. Harris, Paymaster-Gen., U. 5S 

CONCRETE QUAY WALL 
Wash.—Bids are asked by Mord: 
dicott, Ch. Bureau Yards and 
Dept., Washington, D. C., until 
March 31, for constructing a co: 
wall at the navy yard, Puget Sou: 
ton, Wash. Specifications are or 
fice of Engineering News, 220 Bro: 
York. 


FREIGHT BOATS. — Cleveland 
Weston Transit Co., of Tonawat 
has placed contracts with the A 
SHIPBUILDING CO., of Cleveland 
b¥ats to be the largest freight 
the lakes. The vessels will «* 
each. They will be 605 ft. over 
beam, 32 ft. deep and have a capa 
OUU gross tons. 


H 
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Glendive, Mont.—The Sec- main canal from Indian Creek to Deer Flat 0162 cts., (8) .0175 cts., (9) .0175 cts. Total, . 3 4 
terior has authorized the reservoir—Conway & Willhite, Star, Idaho, delivered and erected: (1) $195,000, (2) S204 For other Proposal Advertisements Fat 
iamation Service at Glen- 95,400: Hubbard & Carlson, Boise, $100,340; 70. (3) S10S.900, (4) S2OE TIO. (5) Sue see pages 43, 44, 45, 46, 47, 48, of i 
gine. eceive bids for » & Brinton, Salt Lake, $101,460. Schedule SOO, (6) (7) S204 725, C8) S204, 725 Advertisements and Construction 
7.000 Ibs. of square No. 4, structures on cana! from Boise River $214,500 Overhead girders (150 tons) — 
. ement of concrete. Par- to Deer Flat reservoir—Page & Brinton, Salt Date of completion of work: (1) Before May News page 64. ‘ 
obtained by application to Lake, $48,855; Faris & Kesl, Boise, $70,- 1, 107; (2) May 1, 1907; (3) May 1, 1907 ; 
of the Reclamation Ser- Schedule No. 5, upper Deer Flat em- 
zical Service. bankment and diverting works—P. McDon- CONCRETE HOTEL. 
\X.—Charleston, S. C.—Bids nel, Duluth, Minn., $382,150; Hubbard & 
10, at the Bureau of Yards Carlson, Boise, $380,000, Faris & Kesl, 
y Dept., Washington, for Boise, $411,250. Schedule No. 6 (a), lower ( w! “ bid 
el caisson for dry dock, No. Deer Flat embankment—P. McDonnel, Du- 
yard, Charleston, S. C., as Juth, $382.150; Faris & Kesl, Boise, 
News Shipbuilding & Dry Schedule No. 6 (b)—Hubbard & Carlson, 
ort News, Va., $89,500 and Boise, $256,550; P. MeDonnel, Duluth, $306 4 
Cramp & Sons Ship & En- 175; Page & Brinton, Salt Lake,, $ - ete f hollow ks 1 1 .. 
$s Philadelphia, Pa., $105,750; Faris & Kesl, Boise, $552,500; Clement & t al, delivered and _ 
Strange, Salt Lake, $341,200 The (a) (2) (3) $14,550, (4) SES. 2000 blocking machine on the irea abou 
time schedule of the reservoir enbankment is $14,460, (6) STA TOO, OS) STS.000 
vell, N. M.—We are officially larger in all the bids than the (b) schedule $14,500 Account (1) 2a wenty housand (20,000) juare fee » : 
the following bids were re- The first involves the handling of about 100,- (3) 30 (4) 2 flor » te 
1, at the office of the U. S. ooo cu. yds. of additional earth and gravel. (7) 45 (8) 25 (s)) are based i ‘ q 
rvice, Roswell, for the con- The government reserves the right to adopt on maintaining Bright Beach traffie on address to Ce orate Orga ti & Audit a 
npletion of canals and lat- either plan In schedule No. 7, for the gates present right-of-way ntary bids 
ht miles southwest of Ros- and lifting devices, bids were submitted by based on diverting Bright h traffic to Company, 2° Bree iat Now Tork City, | 
keed, Constructing Ener.; T request of the reclamation engineers for the tracks of the Long tailroad Co, tatir exix 
CA voswell, $10,115 (awarded con- — poth one-speed lifting devices and for two- f sing upple = 
Bancroft & Doty, Omaha, speed devices. The bids were as follows for hops and qua 7-1 
Laterals are two ft. wide at One-speed devices—Chapman Valve Manu- (1) et 
wo to 24% ft. from top of em- facturing Co., Indian Orchard, Mass., $12,- ‘ » ct 
bottom of lateral. O28: United Iron Works, Oakland, Cal., $15.- (6) 0365 ets., 0865 ot ENGINE AND ELECTRICAL 
wTc.—Kansas City, Kan.—We 045; Monad Engineering Co., New York, $16,- ots Erection, pr (1) 
idvised by L. J. Gilles, Secy. 846; New Jersey_Foundry & Machine Co., pte ets., (2) Me ts , » MACHINERY. 
Kan ley Drainage District, Lyons New York, $17,715; Coldwell-Wilcox Co., O20 cts., (9) ta) 
dale, Kan., that at the elec- Newburg, N. Y $21,022 Camden Iron Ole et (S) ro Huds N.Y 
30, in the Kaw Valley Drain Works, Camden, $. ), Page & Brin tal, delivered and erected (UL) $10).400, (2) ealed pro i uitab le 1 « ‘ 
of Wyandotte County, Kan., ton, Salt Lake, P. Morris Co., S1S2 130, (2) STS252 (4) & (9) Belted ‘ 
was authorized to issue bonds Philadelphia, $: Two-speed devices SIS6,080, (8) $198,000, 
for eonstruction of levees and Monad Engineering Co., New York, $17,598; to be the same as for regu Dynamo and Exte to Witchboard 
1 obstructions from the Kansas New Jersey Foundry & Machine Co., New lar bids and the same percentage. Proposal — Changes to pres I ind Conneetio 
to issue bonds for $325,000 for York, $18,535: Camden Iron Works, Camden, No. % for furnishing and erecting 5-ft. iron to New Engi N Brick Partit BR ' 
construction of levees and J., $23,280. Supervising Engineer is D ence on retaining walls, feace to be erected 
earth from the river. The bonds W. Ross; Consulting Engineer, A. J. Wiley; between Church Ave. and the Long Island House, at New York 6 training School sf 
ued by the Kaw Valley Dratn- Consulting Engineer, E. G. Hopson; and Con- Railroad crossing, 12.500 lin. ft (1) Wayne for G Hiudson, N. Y., will be received up 
under the provisions of Chap- struction Engineer, F. C. Horn. Iron Works, Philadelphia, Pa (2) Ancho tot Mon Satur +} ; 
session Laws of 1995. The Federal Post Iron Works, 15 Cortlandt St New 
rt ied a restraining order against U. S. POSSESSIONS AND CUBA. York; (3) F. E. Carpenter Co 7 Warren of February, 106, by Cha i 
bonds pending an application for St.. New York; (4) Eagle Tron Works, 40% — president of the Board Manage t 54 
7 ry injunction to be heard Feb. 15 The names of partics awarded contracts are East 11ith St., New Yor (>) Be mont Iron Willian ‘ New York Cit ” +} bid 
7 by the Board of Awards, for con- \ lyn will be opened and read publi | 
the first three piers of the new ELECTRIC LIGHT PLANT.—Panama.— J. L Mott ron orks, New Drawing pecit may be 
em. The bids include the removal The Isthmian Canal Commission has passed Pri wite@ and. blank forms of proposal obtained af 
wharves and bulkheads, ® resolution authorizing the construction of (3) $1.50, (4) $1.8: 
«ies all stone, timber and piles, ex- an electric light and power plant for Culebra Amount: at the office of C. H. Strong, 54 William | 
ee ee all. materials above and below #nd Empire, Canal Zone, at a cost of $55,000. . = er Ss New York; at the New York State Train + 
ow water to a depth of 24 ft. below CONCRETE HOTEL.—San Juan, P. R ? ; ay 10 School for Girls, Hudson, N. Y., or by appl Ant 
ow water within the limits. The bids Contractors wishing to bid on a %3-story con- Hon to: 
the total work are as follows, the second crete or hollow concrete block hotel are re- Sashes ; ori 0G. L. Heh State Architect, In the 
re being an alternate bid for white oak quested to communicate with the Corporate ELEVATORS.—Washington )) C.—The Capitol, at Albany, N.Y 
; ler DEGNON CONTRACTING CO., Organization & Audit Co., 30 Broad St., New two bids received on Jan. © for elevators for Contract will be awarded to the lowest 
New York, N. Y., (a) $230,972, York. (Advertised, Engineering News.) the of fol responsible and reliable bidders wu t! 
1 Washington, D, C., (a) call for bids on a complete fire engine es- a t age fait therefor which case right to re 
35, (b) $328,802; McLean Contracting Co.,  tablishment, including a steam fire engine, all bid reserved 
New York, N. Y., (a) $372,057, (b) $378,074; chemical engine and hook and ladder wagons in Heu of guide grips, 6 elevators; (f) ad 
roderick & Wind, Baltimore, Md., (a) $391,- etc.; also for 50,000 ft. of %-in galvanized ditional safety in lieu of guide grips, 4 ele 
ios, (b) $897,084; Bernard Rolf, New York,  jron’ pipe and fittings. — caer : vators: (g) additional safety device, (h) car U. S. ENGINEER OFFICE, Savannah, Ga 
(a) $400,772, (b) $407,874; J. H. Battery January 30, 1906.—Sealed proposals for re- 
Lauchheimer & Co., Philadelphia, Pa., (a) NEW » (a) $2405, Cb) miring and raising the traini 
- 20791, (b) $426,516. The contract has CONTRACT PRICES. $7,780, (c) $6,000 (d) $4,000, (e) $5,100, (f) Granant k Inner Harbor, Ga., ar | 
‘warded to the DEGNON CONTRACT- he names of parties awarded contracts are (8) Security Eley. Safety (nh) at the mouth of Jeky! Creek, Ga., will be r 
-* ING CO. at $230,792. It is stipulated that printed in capital letters $100: Marine Eng. & Mach. Co.. 126 Liberty ceived at this office until 12, noon (Eastern 
( work be started March 1, 1906, and com- , St., New York, N. Y., (a) $20,100, (b) $9,300 3 Time), Mareh 2, 1906, and then 
ted by Sept. 15, 1907. BRIDGES.—Brooklyn, N. Y¥.—Bids were re- (ce) #7800 (d) $5,200, Te) $7 SOO, (f) $5,200, publicly opened Specificatior blank form 
CANAL.—Boise, Idaho,—Bids were received ceived on Jan. 30 by John H. Dwyer, Engr.- (z) Hanford Safety, (bh) $125. and all available information will be fur 
he office of the United States Reclamation in-¢ harge, Brooklyn Grade Crossing Commis- SEWAGE DISPOSAL.—Waterbury, Conn nished on application to this office JAMES 
service, Boise, Idaho, on Feb. 1, for the con- sion, for highway and railroad bridges on the The bids on Section No. 2 were as follows B. QUINN, Lieut, Col., Corps of Engineer 
wh on of a dam in the Boise River, main Brighton Beach improvement, , for work (a) Jas. Molloy & Co., Brooklyn, N. Y.: (b) U. S. Army ; h-4t a 
27 miles in length, and two earthen 2 FRED T LEY & Co., Springfield, Mass 
cD ¢ ee. Saree eS t-- Fort Pitt Bridge Works, 45 Broadway, New ton, Mass.; (d) Crouse Constr Co., Perth PROI OSALS will be re eived at the Bureau 
oT) cu. yds. of concrete masonry, the ex- York; 8) Mc( lintic-Marshall Construction Amboy. N. J (e) Richards & Gaston, New of Supplies and Accounts N wy Department, 
vating of about 1,400,000 cu. yds. of earth Co., 13 _Park_ Row, New York; (4) King York, N. Y.: (f) Patrick McGovern. Boston Washington, D. C.. until 10 o’clock a. m., : 
i the furnishing of about 65,000 Ibs. steel, Mass (zg) Bell Eng. & Constr. Co., New = d 
52,000 Ibs. cast iron, and 450,000 ft. B. M. York, N. Y.: of manufacture 3,000 6-inch and 1,000 h 
a ‘a powder tanks for the U. S. Navy Applica 
a) ions yroposals s er Sy edule 
1,160 lin. ft. earth excavation, Sec. A, open trench .......... $5.00 $4.72 S500) 204 
620 lin. ft. earth excavation, Sec. B, open trench .......... 6.00 478 104) application to the navy pay office, New York. 
excavation, Sec. C, open trench .......... 6.00 4.115 N. ¥.. or to the Bureau. HT. B. HARRIS. 
“0 cu. yds. rock excavation, open trench........... 00 3.50 
1,160 lin. ft. masonry main carrier, Sec. A, open trench ...... $20 4.10 
é20 lin. ft. masonry main carrier, Sec. B, open trench ...... 6.00 Sb 8.10 00 ,PROPOSALS | por PUBLIC CON- ; 
1) lin. ft. masonry main carrier, Sec. C, open trench ...... 10.00 3.75 420 1050 5.0 6.00 VENIENCE STATION.—Office of the Com 
5 cu. yds. concrete masonry, Class 12.00 8.50 9.75 6.75 10.00 missioners, D. ¢ Washington, D. C., Febru 
“0 cu. yds. concrete masonry (outside limits of stand. secs.) will 
10.00 7.50 9.00 6.75 8.00 0.06 8.01 at this office until 12 o'clock m., Wednesday, 
20 cu. yds. concrete masonry (outside limits of stand. secs.) 10.00 , February 21, 1906, to construct Public Con 
8.00 8.00 7.25 70 S.00 7.00 venience Station Number One, and separate 
20 cu. yds. brick masonry ......... ehaiiwiiahe. waswe ve’ 15.00 16.00 12.42 12.09 2000 14.75 proposals for plumbing therein Forms. a 
2,009 sq. yds. slope paving ........... 2.00 150 2.75 209 300 2 40 ( y 
Lump sum bid culvert ? sewe 200.00 200 210.01 20% 5 obtained a is office B. F 
p sum bid culvert And sewer inlets D MACFARLAND, HENRY L. WEST, JOHN 
Totals $30,335 $31,872 $32,300 $83,075 ©. 6-2t 
f lumber, in connection with the Payette- (6) Passaic Steel Co., Paterson, N. J.; (7) SEWAGE DISPOSAL WORKS.—Waterbury — = we OFFIC E, Savannah, Ga., 
e project, Idaho. The following is a Louis F. Shoemaker, Philadelphia, Pa.; (8) Conn —Bids were received on Dec. 230 for poe nl hy — —Sealed proposals for 
e schedule of the bids submitted on American Bridge Co. 42 Broadway, New Sections 1 and 2 of main carrier, sewage dis shea ee re Wa lana ppgagete Savannah 
‘ rach section or schedule of the work: Sched- York: (9) Berlin Construction Co., posal works. The itemized bids on Section at th — fn ernandina, Fla., will be received 
e No. 1, dam and diverting works on Boise Broadway, New York. Highway and No. 1 were as follows: (a) CROUSE CONS ' i Ti S ae until 12, noon (Eastern Stand 
River—Utah Fireproofing Co., Salt Lake, road bridges, approximately 1,950 tons. CO., Perth Amboy, N. J. (awarded contract) py “agree March =, 106, and then publicly 
P. MeDonnel, Duluth, Minn., $159,- shops, price per Ib.: (1) .0850 cts (b) Jas. Malloy & Co., Brooklyn, N. Y.; (¢) forme asd all 
“) Bates & Rogers Construction Co., Chi- cts., (3) cts., (4) .0355 cts., Bell Eng. & Cons. Co.. New York, N.Y: be furnished on 
$185,090; Faris & Kesl, Boise, $194,625. (6) .O865 ets., (7) .0363 ets., (8) Coleman Bros., Boston, Mass.: (e) Richards “Col this JAME B. QUINN, 
schedule No. 2, main south side canal from ()) .O375 cts. Erection, price per & Gaston, New York, N. Y.; (f) Patrick Me si ot... Corpe oF Ragineera, U. 5. Army ; 
e River to Indian Creek—Hubbard & M150 ets., (2) .0199 ets., (3) .0172 ets., (4) Govern, Boston, Mass.: (g) Fred T. Ley & 5 4t | 
Boise, $232,725. Schedule No. 3, 170 cts., (5) 0158 ets., (6) cts., 7) Co., Springfield, Mass.: 
1 lin. ft. earth excavation, Sec. A, open trench .......... $8.00 $5.50 S00 s0.09 SS 50 S10 75 Sealed bids will be received by the Board 
‘iS lin. ft. earth excavation, Sec. B, tunnel......... ......-+. wo 13.20 00 12.50 14.00 a of Improvement at Osceota. Ark u 1 ter 
lin. ft. earth excavation, Sec. C, open trench ........... 1.00 9 25 
in. ft. earth excavation, Sec. D, tunnel....... .........-. 2000 “00% o'clock a. m., March 3, 1205, for $34,000.0) 
N “) lin, ft. earth excavation, Sec. E, open trench ........... 8.00 70 100 10.35 soo 1075 worth of 5% 20-year water-works bond : 
eu. yds. rock excavation, Class A, open trench .......... noo tin now tim ao a0 The Board of Improvement reserve he 
cu. yds. rock excavation, Class B, tunne) .............. re 10> Sa) we 
' vds. brick masonry (except in tunnel arch) ......... mo wo m0 209 Wa) wei) right to reject any and all bid : 
mosonry, main carrier, Sec. A, open trench ..... 4.00 4) $4) no eo "45 Address BOARD OF IMPROVEMENT 
New masonry, main carrier, Sec. A,‘unnel 945 725 7-2t Osceola, Ark 
' masonry, main carrier, Sec. C, trench ..... woo 11% 11.09 14.00 8.90 ; 
masonry, main carrier, Sec. D, tunnel ........... 200 17.20 27.09 
ft. masonry, main carrier, Sec. E, open trench ..... 5. 5.00 5.4 60) Lt) 50 3.75 SEALED proposals, endorsed Proposa 
AN » . yds. concrete masonry (outside limi‘s of stand. secs.) for Wharf will be received at the Bureau =“ 
3 Class 7.75 10.00 9.00 of Equipment, Navy Department, Wa 
yds. concrete ton, C., until 11 o'clock a. m Apr 
7.10 sao Toy and then and there publicly opened 
| yds. slope paving 2.0: 20 250 for constructing a wharf at the U. S. Naval 
. um bid trunk sewer connections. .........0 0,046 OD 8,000.00 6,000.00 5.000 00 5.000 04 5000.00 5 Plans and specificatior may he obtained on 
50.00 25.00 25.00 50.00 150.009 200.00 application to the Bureau of Equip 
WM. S. COWLES, Chie? <2 Bureau 
$80,050 $80,449 $82,205 $€843i2 $93,202 $03,625 ary 6, 1906. 
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BASCULE BRIDGE. 
Camden, N. J., Feb. 6, 1906. 

Sealed proposals addressed to the Bridge 
Committee of Camden County, and endorsed 
as follow “PROPOSALS FOR ERECTING 
A STRAUSS TRUNION BASCULE BRIDGE 
ACROSS COOPER'S CREEK AT FEDERAL 
ST., CAMDEN, N. J.,"" will be received by 
its clerk at Camden, N. J., on Wednesday, 
Feb. 28, 1906, at 2 p. m., and will be im- 
mediately opened and publicly read. The 
work for which said tenders are invited, in- 
cludes supplying all materials for the sub 
and superstructure of said bridge and erect- 
ing same complete according to the plans 
and specifications furnished by the County 
and now on file in the office of the County 
Collector at Camden, N. J., and also a 
eparate price for the temporary bridge 

Each bid must be accompanied by a certi- 
fied check in the amount of $3,000, and shall 
be mada payable to the order of J. W. Sell, 
County Collector Said checks will be held 
until all the bids for said structure have 
been canvassed and the contract awarded and 
signed. The return of said check to the bid- 
der to whom the award shall have been made 
is conditioned upon his appearing within ten 
days after receiving notice of such award and 
executing the contract and giving a bond 
satisfactory to the Board of Chosen Free- 
holders for the fulfillment of the contract, 
in the penal sum, of $40,000.00. 

No bid will be received or considered unless 
plainly endorsed as above specified, together 
with the name of the firm bidding and the 
individual names and residences of the 
bidders 

The Committee reserves the right to reject 
any or all bids and judge as to responsibility 
of bidders 

A complete set of drawings and specifica- 
tions will be furnished on receipt of applica- 
tion, with $2.50, by F. W. George, clerk, at 
the Court House in Camden, N. J. 

Camden Co, Board of Freeholders, 

By GEORGE W. WHYTE, 
Chairman Bridge Committee 
J. B. STRAUSS, Consulting Engineer. 
J. J. ALBERTSON, Camden County En- 


gineer 


SEWERS. 


Kirkwood, Mo. 
Notice is hereby given that the board of 
aldermen of the City of Kirkwood, Missouri, 
will, on 
THE 34TH DAY OF FEBRUARY, 1906, 
at & o'clock p. m., at the city board room, 
open sealed bids for the construction of dis- 
trict sewers in sewer district Nos. 1 and 3, 
in accordance with the provisions of Ordi- 
nance No. 346, and ordinances providing for 
sewer construction of said city. 
Pians and specifications for the above work 
may be seen at the office of the city clerk. 
All bids must be filed with the city clerk 
on or before 7 o'clock p. m., February 24, 
114%), and shall be accompanied by a certified 
check payable to the mayor of the City of 
Kirkwood, for a sum equal to 10 per cent. of 
the bid 
The board of aldermen reserves the right 
to reject any or all bids. 
Given by order of the board of aldermen 
of the City of Kirkwood. 
Witness my hand and the seal of the 
[SEAL] City of Kirkwood, this 2d day of 
February A. D., 1906 
J. G. HAWKEN, 
City Clerk. 
7-1t 


NOTICE TO VALVE AND HY- 
DRANT MANUFACTURERS. 
Oklahoma City, O. T. 

Sealed proposals will be received by the 
city clerk of Oklahoma City, Oklahoma, up 
to 6 o'clock p. m. of the 21st day of Feb- 
ruary, 1906, for furnishing f. o. b. cars at 
Oklahoma City, Oklahoma, all hydrants and 
valves required by the city of Oklahoma 
City for the construction of the extensions 


to the C system of water-works, in accord- 
ance with the plans and specifications on file. 
Specifications, instructions to bidders and 
blank proposals may be obtained from the 
city clerk of Oklahoma City, Okla., or from 
the consulting engineers, Kansas City, Mis- 
Each bid must be accompanied by a certi- 
fled check of Five Hundred ($500) Dollars. 
rhe city reserves the right to reject any 
and all bids 
J. F. MESSENBAUGH, 

(SEAL) Mayor. 
GEO. HESS, City Clerk 

BURNS & McDONNELL, Consulting Engi- 
neer, 700-10 Dwight Bidg., Kansas City, Mo. 
Specifications are on file at the office of 
Engineering News, N. Y. 7-1t 


WAHA IRRIGATION SYSTEM. 


Lewiston, Idaho, February 1, 1906. 

Sealed proposals will be received at the 
office of the Waha-Lewiston Land & Water 
Company, at Lewiston, Idaho, until 3 P. M., 
February 28, 1906, for the construction 
of 18 miles of Flood-water, Catchment Ditch, 
4 miles of Main Supply Ditch and 2 Storage 
Reservoirs, situated on Craig Mountain, Nez 
Perce County, Idaho. 

This work involves the handling of some 
310,000 cubic yards of earth, 298,000 cubic 
yards of rock and construction of about 
18,000 cubic yards of concrete and other 
masonry, and about 4,000 lineal feet of tun- 
nels. 

A certified check, or a Trust Company's 
Proposal Bond, for a sum equal to 5% of the 
amount of the bid must accompany each bid, 
and the successful bidder will be required to 
enter into a contract at once and furnish 
satisfactory bond in the sum equal to 40% of 
the amount of the contract as a guarantee of 
the proper execution of the contract within 
the time specified. 

The company reserves the right to reject 
any and all bids. 

Bids will be received (1) for the eonstruc- 
tion of the ditches, (2) the reservoirs and 
(3) the tunnels, or for the entire work. 

Plans and specifications are on file at the 
office of the company at Lewiston, Idaho. 

Additional information furnished upon ap- 
plication. 

WALTER H. GRAVES, 
Engineer. 


GRADING. 
Baltimore, Md. 


Bids wanted for grading about 125,000 or 


150,000 yards. Suitable for steam shovel work. 
ROLAND PARK COMPANY, 
7-2 Roland Park, Baltimore, Md 


DEPARTMENT OF THE INTERIOR 
Washington, D. C., February 
proposais will be received at the office of 
the United States Reclamation Service, Union 
Truet Building Los Angeles Cal until 1 
o'clock a. m., March 16, 1906, for furnishing 
from 8,000 to 10,000 barrels of Portland ce- 
ment. Particulars may be obtained by ap- 
plication to the Reclamation Service, Wash- 
ington, D. C., Los Angeles, Cal., or Klamath 
Falls, Oregon. E. A. HITCHCOCK, Secre- 
tary. 


BRIDGE SUPERSTRUCTURE. 


Indiana. 

Notice is hereby given that the Board of 
Commissioners of Vermillion County, Indiana, 
will receive sealed bids at the office of the 
Auditor of said county, at Newport, Indiana, 
until 10 o'clock a. m. on the 

12TH DAY OF MARCH, 1906, 
for the construction of a steel superstructure 
for a Highway bridge across the Wabash 
River near Cayuga, Indiana. 

The said superstructure to be constructed 
in compliance with the plans, strain sheets 
and specifications for the same, now on file 
in the said Auditor's office, or they may be 
seen at the office of Fred Rush, Civil En- 
gineer, Terre Haute, Indiana. 

All bids must be accompanied by a good 
and sufficient bond as required by the statute, 
to be approved by the Board of Commis- 
sioners. 

Blank bids and bonds may be had from the 
Auditor of said county. 

The right is recerved to reject any or all 
bids. 

By order of the Board of Commissioners of 
Vermillion County, Indiana, 

W. T. SANDERS, 
ALLEN FRAZER, 
GEO. B. TILLOTSON, 
Vermillion County Commissioners. 
H. T. PAYNE, Auditor. 7-1t 


BRIDGE. 
Port Huron, Mich. 
Bids for Bascule, also Counterbalance 
bridge, including plans and specifications for 
same, will be received at the office of the 
City Controller, 11 o'clock, March 30, 1906. 
Data and information furnished at this office, 
or by City Engineer. 
R. D. O'KEEFE, 
Supt. Pub. Wks. 


SEALED proposals, indorsed ‘‘Proposals for 
pump house and pumping machinery,’’ will 
be received at the Bureau of Yards and 
Docks, Navy Department, Washington, until 
11 o'clock A. M., March 17, 1906, and then 
and there publicly opened, for constructing a 
pump house and installing pumping ma- 
chinery for dry dock, Navy Yard, Charles- 
ton, S. C. Plans and specifications can be 
seen at the Bureau or will be furnished by 
the Commandant of the navy yard named. 
MORDECAI T. ENDICOTT, Chief of Bureau. 
February 6, 1906. 


FORTHCOMING BOOKS 


Ready Early in 1906 


tribution. 


310 pages ; 


Reinforced Concrete 


be ready shortly. 


ENGINEERING NEws. 


Concrete Blocks; the Manufacture of, and their 
Use in Buiiding Construction 
Consisting of a revision and enlargement of the papers on this subject 
submitted to ENGINEERING News last year ina prize competition. The 
published information on this specific form of the cement and concrete 
industry being very limited, this book will be welcomed as a valuable con- 
It contains details of the composition and manufacture of 
blocks; descriptions of machinery used, with patent specifications; and 
numerous examples of actual work. 


Cloth; 6xg inches; fully illustrated; price, $2.00 net. 


Modern Tunnel Practice 


By DAVID McN. STAUFFER, M. Am. Soc. C E. 
The latest and most comprehensive work on the subject of Tunneling. 
A complete Table of Contents will be sent oa request. 


135 illustrations; cloth ; 6's x9% inches; price, $5.00 net. 


By A. W. BUEL and CHAS. S. HILL. 
Second edition, entirely rewritten and enlarged. 


The second edition of this standard authority on Reinforced Concrete will 
It has been entirely rewritten and brought up-to-date, 
and much new matter has been added. 

A complete Table of Contents will be sent on request. 

Cloth; 6x9 inches ; fully illustrated; $5.00 net. 


Economics of Road Construction 
By H. P. GILLETTE. 
Second edition, revised and enlarged. 


This popular book has been enlarged by the addition of articles on road 
construction and maintenance, by Mr. Gillette, that have appeared in the 


Flexible cloth; 6x9 inches; illustrated; $1.co net. 


ENGINEERING NEWS PUBLISHING COMPANY 
(BOOK DEPARTMENT) 
220 Broadway, New York Citg 


-\O, 
NOTICE TO PIPE » 
TURERS 
Okla 
Sealed proposals will } 
city clerk of Oklahoma ( 
to 6 o'clock p. m. of the j 
ary, 1906, for furnishing 
Oklahoma City, Oklahom 
Wa 


pipe and special casting 
the plans and specificatio; 
Specifications, instructi: 
blank proposals may 
city clerk of Oklahoma ( 
from the consulting engin: 
Missouri. 
Each bid must be accom 
fied check of One Thousand 
The city reserves the ri, 
and all bids. 
J. F. Mi AUGH 
(SEAL) 
GEO. HESS, City Clerk 
BURNS & McDONNELL, 
neers, 709-10 Dwight Bldg 
Specifications are on fik 
Engineering News, New Yor} 


SEWERAGE SYSTEM 


» 


Le N.C 

Sealed proposals will be Gs 
Mayor and Board of Commi ot the 
Town of Lexington, N. C., y 9 o'clock 
P. M., Thursday, Feb. 22, 14 con- 
structing a Sewerage System ji; Town of 
Lexington, N. C., and furnis! the ma- 
terials for same. 

Works will embrace approx: ly 5% 
miles of pipe sewers, from 8 to 15 | hes ‘ 


diameter. 

Plans and specifications wil! 
and may be seen at the office of the Mayor 
and copies of specifications, form 
be obtained from the Engineer. 

The right is reserved to reject any 
bids. 


» May 


Or all 
JOHN H. MOYER, Mayor, 
J. L. PEACOCK, Clerk, 


Lexington, N.C 
Engineer: 


J. L. LUDLOW, 
Winston, N. C. 5-3t 


DEPARTMENT OF THE 
Washington, D. C., February 1006 
Sealed proposals will be received at the off 
of the Engineer, United States hx ation 
Service, Glendive, Mon., March 12, 14% 
for furnishing about 427,000 pound 
steel bars for reinforcement of « 
Particulars may be obtained by app! 
the Chief Engineer of the Reclamation § 
vice, U. S. Geological Survey, Was! 
D. C., or to the Project Engineer, Gler 
Mon. THOS. RYAN, Acting Secretary 


PAVING. 


Augusta, Ga., February 10th, 1005 


INTERIOR 


square 


‘ 


Sealed proposals addressed to | City 
Council of Augusta, Ga.,”’ will be received 
by the Street Committee until 12. o'clock 


noon, Thursday, March Ist, 1905 

ing material and labor for paving Sth Str 
from Broad to Bay Streets; Bay Street, from 
Sth Street to East end of City Wharf 


Street, from Broad to Reynolds 8 ith 
Street, from Ellis to Walker Stres 
Street, from Broad to Bay Streets; Reynolds 
Street, from 7th to 9th Streets, with either 
Brick or Small Belgian Block. The surface 


to be cove.ed is approximately twenty-three 
thousand (25,000) square yards, and the ma 
terial to be used will be selected by the City 
after the bids are opened. 

Specifications can be had by ayy 'ying 
this office on and after February 15'! 

A certified check for $500.00 must be de 
posited with each proposal. 

The City Council of Augusta reserves the 
right to reject any or all bids 

NISBET WINGFIEL 


City Engineer and Com: sioner 

Public Works. 

OFFICE OF THE COMMISSIONERS 
D. C., Washington, D. C., Feb. 1906. 
Sealed proposals will be received a! [lis ol 
fice until 12 o'clock, noon, Marc! 1008 
to furnish 600 tons of eight-inc! t-iron 


water pipe. Specifications and bi: forms 
of proposal may be obtained at ' office 
HENRY B: F. MACFARLAND, HENRY L 
WEST, JOHN BIDDLE, Comn mere. 
D. C. 


SITUATIONS OPEN 


COMPETENT and reliable draftsma r gen- 


eral road work, wanted at onc: alary 
$8000 a month. C. M. WARD. ‘ Engr. 
Arkansas Valley R. R., Lamar, ‘ Mik 
WANTED.—A good macadam and t pay 
ing foreman; give experience bees 
gnd salary expected. BOX 648, 


WANTED.—Several experienced 
detailers and checkers. Add: 
CHIEF DRAFTSMAN, Structu 
Cambria Steel Co., Johnstown 
experience, salary expected and 
porting, if engaged. 
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